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1983    ESTIMATE    OF    THE    COST     OF     COMPLETING 
THE    NATIONAL    SYSTEM    OF    INTERSTATE    AND    DEFENSE    HIGHWAYS 

IN    THE     STATE     OF     MONTANA 


SEPTEMBER    1982 
DATA    AS    OF   DECEMBER     31,     1981  ) 


PREPARED   BY 

MONTANA    DEPARTMENT    OF   HIGHWAYS 

IN     COOPERATION     WITH      THE 

FEDERAL     HIGHWAY    ADMINISTRATION 
U.S.    DEPARTMENT   OF   TRANSPORTATION 

IN       ACCORDANCE    WITH 

SECTION    104(b)(5),  TITLE  23     U.S.  CODE,  HIGHWAYS 


3  0864  1005  9877  3 


This  1983  Estimate  of  the  cost  of  completing  the  National  System  of  Interstate 

and  Defense   Highways   in  the  State  of  MONTANA  as  of  December  31,  1981,   was 

prepared   in   accordance   with   Title  23,   USC,   Section  104(b)(5)   and   the   FHWA 

Instruction  Manual   by  the   MONTANA  DEPARTMENT  OF  HIGHWAYS   in  cooperation  with 
the  Federal  Highways  Administration. 
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Montana  Department  of  Highways 


Volmer  K.  Jensen  *-^ 

Division  Administrator 

Federal  Highways  Administration 
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Or™    „B„                                   INTERSTATE     ROUTES 

i               \ /CONTROL    AREA 

GREAT      FALLS      VICI 

NITY 

^* 

As   Approved    December  31,  1981 

TABLE  A 

APPROVED  INTERSTATE  ROUTE  DESCRIPTION 

STATE    Montana 


Route 

Number 


Length  Miles 


ROUTE 
SIGN  IF. 


ROUTE 
SIGNIF. 


From  the  Montana-Idaho  State  line  at  Monida  Pass  via  Butte,  Helena  and  Great  Falls  to  the  international  boundary  at  Sweetgrass 

From  the  Montana- Idaho  State  line  at  Lookout  Pass  via  Missoula  to  a  point  on  Interstate  Route  15  west  of  Butte,  and  from 
another  point  on  Interstate  Route  15  east  of  Butte  via  Bozeman  Pass  and  Billings  to  the  Montana-Wyoming  State  line  north 
of  Sheridan,  Wyoming 

From  a  point  on  Interstate  Route  90  near  Billings  via  Glendive  to  the  Montana-North  Dakota  State  line  near  Beach,  North  Dakota 

From  a  point  on  Interstate  Route  15  west  of  Butte,  to  Butte 

From  a  point  on  Interstate  Route  15  southwest  of  Great  Falls,  to  Great  Falls 


543.7 
247.8 


Digitized  by  the  Internet  Archive 

in  2011  with  funding  from 

Montana  State  Library 


http://www.archive.org/details/estimateofcostof1983mont 


ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  1U.01) 

CLASS:  RURAL  (F)  Oc  URBAN  AREA  I.D.  (NAME  AND  CODE) 

MILEAGE  INCPFMENT:  CODE    (1,2  OR  31 

POUTF  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEFD(V) 

BASE  YEAR  TRAFFIC  (l^BO  ADT) 

TRAFFIC  A.  DFSIGN  YEAR  <  1<5  )  OR  (20  ) 

B.  APT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  *   TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TPAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1"=B1    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINFERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TPAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WOFK  CN  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  CF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   152  OF  LINE  16 
TOTAL  COSTS  CF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  IB 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


.00 

1.60 

20 

20 

1.60 

6.90 

P 

P 

1 

1 

N 

N 

70 

70 

77C 

770 

98 

98 

1,370 

1.370 

180 

180 

55 

55 

18 

18 

25 

25 

12.08 

20 

5.00 


510 

1,350 

200 

180 

55 

55 

3  70 

38 

1A1F 


450 

38 

1A1F 


ESTIMATED  COSTS  11.000  DOLLARSI 


22.64 

20 

2.00 


ROUTE    I       015 


STATE:    .MONTANA 
ROUTE:     I       015 


ITEM 

FINANCE  COOE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  PUPAL  IF)  OP  URBAN  AREA  1.0.  (NAME  AND  CODE  I 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE  YEAF  TRAFFIC  (19H0  ADTI 

TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %   TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTICN  REFERENCE 
PIGHT-or-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    IPR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR . 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETFD  SECTIONS 
NOISE  ABATEMENT  MEASURCS 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


24.64 

37.81 

43.82 

45.66 

51.00 

52.38 

20 

20 

22 

22 

22 

22 

13.  24 

5.90 

1.80 

5.30 

1.40 

2.10 

R 

R 

R 

R 

R 

R 

I 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

1,00  5 

1,390 

1,500 

1,620 

1.620 

1,429 

89 

0 

2 

2 

2 

1 

1,700 

1.960 

2,000 

2,100 

2.100 

2,220 

220 

260 

240 

2  50 

2  50 

290 

55 

55 

55 

55 

55 

55 

18 

17 

18 

18 

18 

17 

25 

25 

22 

22 

22 

24 

0 

0 

2 

2 

4 

2 

4 

4 

4 

4 

4 

4 

30 

30 

20 

20 

30 

20 

360. 

300 

300 

270 

300 

300 

76 

93 

93 

38 

38 

38 

1A3F 

1A1F 

2A2F 

2A2F 

4A1 

2A2F 

ESTIMATED  COSTS  (1.000  DOLLARS! 


0 

543 
800 


157 
0 

0 


1,719 

258 

1,977 

1,977 


0 
1.089 
1.473 

0 
294 


160 
3.196 

479 
3.675 
3,785 


ROUTE  I   015 


-n 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

1.  FINANCE    CODE 

2.  SECTITO    LENGTH,    MILES    (0.01) 

3.  CLASS:     RURAL     (R)    OP    URBAN    AREA    I.D.     (NAME    AND    CODE  I 

4.  MILEAGE    INCREMENT:    CODE  (1,2    OR    31 

5.  RrUTE    SIGNIFICANCE:    CODE     (N    OR    L) 

6.  DESIGN    SPEED(V) 

7.  BASE    YEAR    TRAFFIC    (  1  9«0    ADT) 

8.  TRAFFIC    A.    DESIGN    YEAR    (19    >     OR    (20    I 

B.  ADT    DESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.    %    TRUCK    DESIGN    YEAR    DHV 

F.  T.    %    TRUCK    DESIGN    YEAR    (ADT) 

9.  NO.    LANES    TO    BE   CONSTRUCTED    THIS    ESTIMATE 
LO.    ULTIMATE    NO.    THROUGH    TRAFFIC    LANES 

LI.  TYPICAL    CROSS    SECTION    REFERENCE 

L2.  RIGHT-OF-WAY    WIDTH:     PREVAILING 

L3.  MEDIAN    WIDTH:     PREVAILING 

L4.  DEVELOPMENT    DEC.     31,     1^81  (PR-511) 

WORK   CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUHBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

«?.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  Tf-AFFIC  CONTROL  DFVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  CM  COMPLETED  SECTIONS 
1.3.  NOISE  ABATEMENT  MEASURES 

L4.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  FEST  AREAS  AND  OVERLOOKS 

IE.  AIL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
lc.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


54.50 

57.79 

60.19 

63.29 

64.99 

74.49 

20 

20 

22 

20 

20 

20 

3.30 

2.40 

3.10 

1.70 

9.50 

2.80 

R 

R 

R 

R 

R 

R 

1 

1 

I 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

1,830 

2,190 

1.320 

1,182 

1.282 

1.282 

1 

0 

2 

95 

93 

92 

2.730 

3,200 

1.800 

1,700 

1.650 

1.600 

360 

420 

220 

220 

220 

210 

55 

55 

55 

55 

55 

55 

17 

15 

18 

16 

16 

16 

24 

24 

22 

24 

24 

24 

0 

0 

4 

0 

0 

0 

4 

4 

4 

4 

4 

4 

20 

?0 

30 

30 

30 

30 

300 

300 

300 

300 

260 

310 

38 

68 

68 

68 

76 

68 

2A1F 

3A2 

4A1 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1.000 

DOLLARS! 

0 

0 

117 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3 

0 

0 

0 

0 

0 

3,014 

0 

0 

0 

0 

0 

2.300 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

741 

0 

0 

0 

0 

0 

921 

0 

0 

0 

0 

0 

325 

0 

0 

0 

0 

0 

324 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

315 

0 

0 

0 

0 

0 

7.940 

0 

0 

0 

0 

0 

1.191 

0 

0 

0 

0 

0 

9.131 

0 

0 

0 

0 

0 

9.248 

0 

0 

0 

ROUTE    I       015 


STATE:     MONTANA 
ROUTE:     I       015 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (U.01) 

3.  CLASS:  RURAL  (P)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

6.  DESIGN  SPEFD(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  1 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %  TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
LO.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

LI.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

L3.  MEDIAN  WIDTH:  PREVAILING 

L4.  DEVELOPMENT  DEC.  31,  1981    1PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  CRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASF;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GPADE  SEPARATIONS  WITHOUT  RAMPS 
B.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 
LO.  TRAFFIC  CONTROL  DEVICES 

LI.  WEIGH  STATIONS,  PEDFSTRIAN  AND  BICYCLE  FACILITIES 
L2.  SAFETY  WORK  CN  COMPLETED  SECTIONS 
L3.  NOISE  ABATEMENT  MEASURES 
L4.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

8.  REST  AREAS  AND  OVERLOOKS 
L5.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAP.,  TRAINING,  MOBIL.,  ETC. 
16.  SUBTOTAL,  LINE  4  THRU  15 

L7.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15S  OF  LINE  16 
LB.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
L9.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


77.30 

84.59 

86.40 

91.89 

94.89 

100.39 

20 

20 

20 

20 

20 

20 

7.30 

1.80 

5.50 

3.00 

5.50 

1.30 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

60 

60 

60 

60 

60 

1,282 

1.2  82 

1.198 

1,198 

1,198 

1.403 

92 

91 

91 

91 

93 

93 

1,550 

1 ,  500 

1,600 

1.600 

1.650 

2.000 

200 

200 

210 

210 

220 

260 

55 

55 

55 

55 

55 

55 

16 

16 

16 

16 

16 

13 

24 

24 

24 

24 

24 

24 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

30 

30 

30 

360 

300 

300 

290 

400 

420 

68 

76 

76 

76 

76 

76 

1A1F 

1A1F 

1A1F 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1.000 

DOLLARS  1 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  t  -015 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.011 

CLASS:  RURAL  (F)  QR  UPBAN  AREA  I.D. 

MILEAGE  INCREMENT:  CODE    (1.2  OP  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE  YEAP  TRAFFIC  (1980  ADTI 


( NAME  AND  CODE) 


8.  TRAFFIC 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BV  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


DESIGN  YFAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YEAP 

C.  OHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  *  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31.  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GFUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
P.P.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BPIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


101.69 

109.89 

112.89 

114.50 

115.89 

117.62 

20 

20 

20 

20 

20 

20 

8.20 

3.00 

1.60 

1.40 

1.70 

1.10 

R 

R 

R 

P 

R 

R 

1 

1 

I 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

1,403 

1,500 

1,500 

1,888 

1,888 

1.888 

93 

92 

92 

92 

92 

75 

2,000 

2,000 

2,000 

2.550 

2.550 

1,900 

260 

260 

260 

340 

340 

250 

55 

55 

55 

55 

55 

55 

13 

13 

13 

13 

13 

13 

24 

24 

24 

24 

24 

24 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

30 

20 

30 

400 

420 

500 

500 

350 

300 

68 

96 

200 

68 

68 

36 

1A1F 

1A1F 

1A1F 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1.000 

DOLLARS  1 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

J 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

STATE:  MONTANA 
ROUTE:  I   015 


ROUTE  I   015 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (I  )  OP  URBAN  ARF 


A  1.0.  (NAME  AND  CODE) 


MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTF  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEFD(V) 

7.  BASE  YEAR  TRATFIC  (1980  ADT) 

8.  TPAFFIC  A.  DESIGN  YEAR  I  19  )  OR  (20  ) 

B.  AOT  .JESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TPUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-PF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  P.P..  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  CN  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MCASURES 

14.  RCADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MA  I  NT .  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AMD  CONTINGENCIES,   151  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


18.70 

120.14 

120.73 

123.28 

125.06 

127.00 

20 

20 

20 

20 

20 

20 

1.40 

.60 

2.60 

1.80 

2.00 

1.30 

R 

R 

R 

R 

359 

359 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

60 

60 

60 

60 

70 

70 

2,  198 

7,514 

7,913 

5,590 

7,033 

5,154 

75 

88 

88 

75 

75 

75 

2.200 

11,900 

12.200 

5.600 

7,050 

5,150 

290 

1,380 

1,420 

650 

820 

600 

55 

60 

60 

60 

60 

60 

8 

12 

12 

11 

11 

11 

17 

17 

17 

17 

19 

19 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

31 

31 

31 

280 

350 

240 

400 

300 

280 

36 

72 

72 

200 

36 

36 

1A3F 

1A3F 

1A3F 

1A3F 

1A3F 

1A1F 

ESTIMATED  COSTS 

(1,000 

DOLLARS! 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

a 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

STATE:  MONTANA 
POUTE:  I   015 


ROUTE  I   015 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


(NAME  AND  CODE) 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  PUPAL  (F)  UP  UPLiAN  APFA 

4.  MILEAGE  INCFEMENT:  CODE    11,2  OP  31 

5.  RC'UTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DES IGN  SPEED(V) 

7.  BASE    YEAP    TRAFFIC     (1980    ADTI 

8.  TRAFFIC    A.     DESIGN    YEAR     (19     )     OP     (20    ) 

B.  ADT    DESIGN    YEAP 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.    %   TRUCK    DESIGN    YEAP    DHV 

F.  T.    %    TFUCK    DESIGN    YEAR     (ADT) 

9.  NO.    LANES    TO    BE    CONSTRUCTED    THIS    ESTIMATE 

10.  ULTIMATE    NO.     THROUGH    TRAFFIC    LANES 

11.  TYPICAL    CROSS    SECTION    REFERENCE 

12.  RIGHT-OF-WAY    WIDTH:     PREVAILING 

13.  MEDIAN   WIDTH:     PREVAILING 

1*.  DEVELOPMENT  DEC.  31,  1°81    (PP-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RFLOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GPUB ,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASF;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SFPARATIONS 

7.  HIGHWAY  GPADF  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTFOL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPPOVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING.  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTICN  ENGINEERING  AND  CHNT  INGFMC  I  r  S  ,   15*  OF  LINE 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


1,650 

2  40 

55 


2.050 

300 

55 


400 
76 

1A1F 


ESTIMATED  COSTS  (1.000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

337 

2.947 

0 

129 

1.125 

0 

442 

0 

0 

0 

103 

0 

122 

0 

0 

0 

21 

180 

1.  J68 

4,506 

160 

676 

1,228 

5,  182 

1.228 

5.182 

1.900 

230 

55 

12 

15 


0 

o 

0 

0 

0 

0 

6 

0 

■545 

0 

14,198 

0 

2 ,  i  :-o 

0 

16  ,128 

0 

16  ,  448 

ROUTF  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

FINANCE    CODE 

SECTION    LENGTH,     MILES    (0.01) 

CLASS:    RURAL     (P)    OR    URBAN    AREA    1.0.     (NAME    AND    CODE  I 

MILEAGE    INCRFMENT:    CODE  (1,2    CR    3) 

ROUTE    SIGNIFICANCE:    CODE    (N    OR    L) 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADTI 


8.  TRAFFIC 


(20  ) 


DESIGN  YEAR  ( 19  ) 
ADT  OFSIGN  YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.    %    TRUCK    DESIGN    YEAR    DHV 

F.  T.    %    TRUCK    DESIGN    YEAR    (ADT) 
NO.    LANES    TO    BE    CONSTRUCTED    THIS    ESTIMATE 
ULTIMATE    NO.    THROUGH    TRAFFIC    LANES 
TYPICAL    CROSS    SECTION    REFERENCE 
RIGHT-OF-WAY    WIDTH:    PREVAILING 

MEDIAN    WIDTH:    PREVAILING 
DEVELOPMENT    DEC.    31,     1981  IPR-511J 

WORK    CLASSIFICATION 

PRELIMINARY    ENGINEERING 
RIGHT-OF-WAY    A.    ACQUISITION 

B.    RELOCATION 
UTILITY    ADJUSTMENT 

EROSION    CONTROL,    CLEAR,    GRUR,    GRADE,    DRAIN,    MINOR    STR. 
SU3BASE;    BASE;    SURFACING;    SHOULJERS 
R.R.    GRADE    SEPARATIONS 

HIGHWAY    GRADE    SEPARATIONS    WITHOUT    RAMPS 
INTERCHANGES 

OTHER    BRIDGES,    TUNNELS    AND    WALLS 
TRAFFIC    CONTROL    DEVICES 

WEIGH    STATIONS,     PEDESTRIAN    AND    BICYCLE    FACILITIES 
SAFETY    WORK    ON    COMPLETED    SECTIONS 
NOISE    ABATFMENT    MEASURES 
ROADSIDE     IMPROVEMENTS    A.     LANDSCAPING    PLANTING 

•       REST    AREAS    AND    OVERLOOKS 
TRAINING,     MOBIL. 


ALL    OTHER    ITEMS:    MAINT.'oF    TRAF. 
SUBTOTAL,    LINE    4    THRU    15 


SUBIU1AL,     LINE     4     1 HKU     15 

CONSTRUCTION    ENGINEERING    AND    CONTINGENCIES,       15*    OF    LI 

TOTAL    COSTS    OF    CONSTRUCTION,     LINES    16    AND    IT 

TCTAL    ESTIMATE    COST,     LINES    1,     2,     3    AND    18 


NE  16 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


3,330 

2,160 

0 

0 

359 

2,248 

573 


335 

"'.025 

1,354 

10,379 

10,379 


300 
14 
4A3 


156.16 

160.40 

162.06 

20 

20 

20 

4.30 

1.60 

1.80 

P 

R 

R 

N 

N 

N 

50 

70 

70 

1.52(1 

1  .520 

1,727 

0 

0 

92 

2,550 

2,550 

2.600 

3  50 

350 

380 

55 

55 

55 

R 

8 

11 

1? 

12 

12 

0 

0 

0 

4 

4 

4 

33 

50 

30 

300 

500 

♦  10 

6 

150 

68 

3A3 

3A3 

1A2F 

ESTIMATED  COSTS  (1,000  DOLLARS) 


0 

0 

0 

2.176 

1.488 

0 

51 

358 

1,319 

336 


208 
5,936 

890 
6,826 

6,826 


.55.94 

20 

10.20 


N 

50 

1.727 

92 

2.600 

380 

55 

11 

12 


ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

ClASS:  RURAL  (R)  TR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

MILEAGE  INCREMENT:  CODE    11,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADT ) 

TRAFFIC  A.  DFSIGN  YEAR  119  I  OR  (20  J 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  OESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  MOTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PP-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TfAFFIC  CONTFCL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMFNT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MA  INT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AMD  CUNT INGENC I F S,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

OESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


166.14 

171.88 

175.45 

181.00 

181.74 

183.20 

20 

20 

20 

20 

20 

20 

5.70 

3.60 

5.60 

.70 

1.50 

.30 

P 

R 

R 

R 

361 

361 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

1,847 

2,183 

3,450 

3,450 

3,450 

4,680 

8<? 

87 

87 

75 

75 

75 

2,550 

3,450 

4,350 

3.450 

3,450 

4.650 

370 

510 

640 

510 

510 

680 

55 

55 

60 

60 

60 

60 

11 

11 

11 

11 

11 

7 

12 

12 

12 

12 

12 

12 

0 

0 

0 

0 

0 

0 

ESTIMATED  COSTS  (1.000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   015 


STATE: 
ROUTE: 


MONTANA 
I   015 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  PUPAL  (CI  OR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  RDUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  ( 19  I  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  i    TRUCK  DESIGN  YEAR  (ADTI 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NC.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  PIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBUASF;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  OK  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLAMTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TUTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  CUST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


83.53 

185.02 

186.03 

191.10 

193.19 

201.18 

20 

20 

20 

20 

20 

20 

1.50 

1.00 

5.10 

2.10 

8.00 

5.80 

361 

361 

R 

R 

R 

R 

1 

1 

1 

1 

1 

I 

N 

N 

N 

N 

N 

N 

60 

70 

70 

70 

50 

70 

2,672 

2,672 

2.672 

2,311 

2.124 

2,124 

75 

75 

75 

75 

75 

91 

2,650 

2,650 

2,650 

2.300 

2.100 

2,950 

390 

390 

390 

340 

310 

430 

55 

55 

55 

55 

55 

55 

7 

7 

7 

8 

8 

8 

12 

12 

12 

12 

12 

12 

0 

0 

0 

0 

0 

0 

ESTIMATED  COSTS  (1,000  DOLLARS) 


ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  IP)  OP  UR3AN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCRFMENT:  CODE    (1,2  OR  31 

5.  PUUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADT) 

8.  TRAFFIC  A.  DESIGN  YFAR  (19  )  OR  (20  ) 

B.  APT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TPUCK  DESIGN  YEAR  DHV 

F.  T.  *  TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLFAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDFSTFIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WOFK  CN  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINFS  16  AND  17 
lc.  TOTAL  ESTIMATE  CUST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

8Y  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


.98 

209.25 

717.41 

220.11 

223.90 

227.34 

20 

20 

20 

20 

20 

20 

.30 

8.20 

2.70 

3.80 

3.40 

2.60 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

50 

50 

50 

50 

50 

50 

147 

1,905 

1,936 

1,909 

2.140 

2.140 

75 

75 

75 

85 

85 

87 

150 

1.900 

1,950 

2.500 

2.600 

2,650 

320 

?80 

290 

3  70 

380 

390 

55 

55 

55 

55 

55 

55 

ESTIMATED  COSTS  (1,000  DOLLARS) 

0  0  0  ( 

0  0  0 

0  0  0 

0  0  0 


ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (R)  UR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1.2  OR  31 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEFD(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  X    TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TC  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

1*.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

9.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAP,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.P.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITFMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TOTAL  COSTS  CF  CONSTRUCTION,  LINFS  16  AND  17 

19.  TUTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


229.97 

20 

l.CO 


ESTIMATE  SECTION  MILE  POST 


,800 

410 

55 


.150 

460 

55 


2.145 

98 

3.800 

560 


ESTIMATED  COSTS  (1,000  DOLLARS) 


1.675 

98 

3.520 

520 


20 
360 
38 
1A1F 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   015 


STATE 
ROUTE 


MONTANA 
I   015 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  -1ILES  (0.01) 

CLASS:  RURAL  (F  )  UP  URBAN  AREA  1.0.  (NAME  4N0  CODE  I 
MILEAGE  INCREMENT:  CODE    (1,2  OR  31 
ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 
DESIGN  SPEED(V) 
BASE  YEAR  TRAFFIC  (1980  ADTI 
TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 
R.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  I  TRUCK  DESIGN  YEAR  (ADT) 
NO,  LANES  TO  RE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
PIGHT-nF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  19B1    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  RICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

R.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATF  COST,  LINES  1,  2,  3  AND  1R 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


247.00 

248.61 

252.87 

255.33 

260.24 

261.40 

20 

20 

20 

20 

20 

20 

1.60 

4.30 

2.40 

4.90 

1.20 

2.30 

P 

R 

R 

P, 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

50 

70 

70 

60 

2,698 

2,698 

2,698 

3.081 

3.081 

3.081 

98 

98 

75 

89 

89 

88 

4,530 

4,530 

2.700 

4,450 

4.450 

4.400 

670 

670 

400 

650 

650 

650 

55 

55 

55 

55 

55 

55 

9 

9 

9 

9 

9 

9 

16 

16 

16 

16 

16 

16 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

20 

20 

30 

30 

30 

30 

360 

320 

300 

320 

340 

340 

68 

68 

76 

76 

76 

76 

1A1F 

1A3F 

1A3F 

IA3F 

1AIF 

1A1F 

ESTIMATED  COSTS  (1.000  OOLLARS) 

0  0  0 

0  0  0 

0  0  0 


ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  <R)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROJTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEED) V) 

BASE  YEAR  TRAFFIC  (1580  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (19  I  OR  (20  ) 

B.  ADT  JESIGN  YEAR 

C.  DHV  IE SIGN  YEAR 

D.  D.  DIPECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  *  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TC  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SU8BASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
RGADSIDF  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHFR  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTICN  ENGINEERING  AND  CI"  NT  I NGENC I ES  ,   15*  OF  LINE  16 
TOTAL  COSTS  IF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


263.70 

267.82 

268.42 

269.22 

270.70 

271.50 

20 

20 

20 

20 

20 

20 

A. 10 

.60 

.80 

1.50 

.80 

1.00 

R 

361 

357 

357 

357 

357 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

50 

60 

70 

70 

3,081 

3.081 

6.986 

4,948 

4.171 

4.171 

88 

88 

84 

84 

84 

84 

A, 400 

4 ,  400 

11,600 

7,250 

5.400 

5,400 

650 

650 

1.220 

760 

570 

570 

55 

55 

60 

60 

60 

60 

9 

9 

8 

8 

8 

B 

16 

16 

16 

16 

16 

16 

0 

0 

0 

0 

0 

0 

ESTIMATED  COSTS  11,000  OOLLARSJ 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  PUPAL  <R>  OP  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEFD(V) 

7.  BASE  YFAK  TRAFFIC  (1°80  AL'TI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  I 

R.  APT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  t    TRUCK  DESIGN  YEAR  DHV 

F.  T.  t    TRUCK  DESIGN  YEAR  ( ADT I 

9.  NO.  LAMES  TO  HE  CONSTRUCTED  THIS  ESTIMATE 
11.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

1*.  DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GPADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SFCTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  traf.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15£  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCT ICN,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINFS  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


72.59 

273.45 

274.70 

281.79 

291.59 

298.59 

20 

20 

20 

20 

20 

20 

.90 

1.30 

7.00 

9.80 

7.00 

5.40 

357 

P 

R 

R 

R 

R 

1 

I 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

60 

50 

70 

70 

5,246 

5,246 

2,225 

2,037 

1,943 

2.179 

84 

75 

75 

91 

91 

94 

6,700 

5,2  50 

2,250 

2,950 

2.900 

3,000 

700 

5  50 

330 

430 

430 

440 

55 

55 

55 

55 

55 

55 

8 

8 

12 

12 

12 

13 

16 

16 

16 

13 

13 

18 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

31 

30 

30 

30 

30 

30 

340 

280 

300 

380 

460 

425 

46 

46 

46 

76 

76 

68 

1A3F 

1A1F 

1A3F 

1A3F 

1A3F 

1A3F 

ESTIMATED  COSTS 

(1,000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

STATE:  MONTANA 
ROUTE:  I   015 


ROUTE  I   015 


TABLE  8 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


ITEM 

FINANCE  CODE 

SECTION  LENGTH.  MILES  (0.011  „  „r-1 

CLASS:  PUPAL  (F)  OP  URBAN  AREA  I.D.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  COPE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  <N  OR  L) 

DESIGN  SPEEDIVI 

BASE  YEAR  TRAFFIC  (1980  APT) 


8.  TRAFFIC 


DESIGN  YEAR  (19  )  OR  (20  ) 
APT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  IADTI 
NO.  LAMES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
P.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTFOL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  4REAS  AND  OVERLOOKS 
ALL  OTHER  ITFf'S:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  1"8 


3,150 

460 

55 


N  N  N 

TO  70  70 

2,054  2,121  1,983 

98  98  91 

3,200  3.350  3.050 

470  490  450 

55  55  55 

12  12  12 

18  18  18 


20  20         30 

i-OO        440  340        300 

68         68  68         76 

UF       1A1F  1A1F       1A3F 

ESTIMATED  COSTS  (1,000  DOLLARS) 


332.39 

20 

11.10 

R 

1 

N 

70 

1,642 

91 

2,400 

350 

55 

13 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   015 


STATE:  MONTANA 
ROUTE:  I   015 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  PUPAL  IP)  OP  URBAN  APEA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OP  31 

5.  RCUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEFD(V) 

7.  BASE    YEAR    TRAFFIC    (1980    ADTI 

8.  TRAFFIC    A.    DESIGN    YEAR    (19    I    OR    (20    I 

B.  ADT     IESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.    *    TRUCK    DESIGN    YEAR    DHV 

F.  T.    %    TRUCK    DESIGN    YEAR     (ADT) 

9.  NO.    LANES    TO    BE    CONSTRUCTED    THIS    ESTIMATE 

10.  ULTIMATE    NO.    THROUGH    TRAFFIC    LANES 

11.  TYPICAL    CROSS    SECTION    REFERENCE 

12.  RIGHT-OF-WAY    WIDTH:    PREVAILING 

13.  MEDIAN   WIDTH:    PREVAILING 

1*.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTFOL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  CM  COMPLETED  SECTIONS 

13.  NOISE  ARATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENilNEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


4?  .46 

344.26 

349.00 

351.56 

354.56 

357.19 

20 

20 

20 

20 

20 

20 

.80 

4.70 

2.60 

3.00 

2.60 

12.00 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

60 

70 

70 

1,642 

1,690 

1,690 

1,352 

1.352 

1,270 

93 

«3 

93 

75 

98 

98 

2,450 

2,500 

2,500 

1.3  50 

2.200 

1,900 

360 

3  70 

370 

200 

320 

280 

55 

55 

55 

55 

55 

55 

13 

12 

12 

19 

19 

19 

18 

18 

18 

18 

18 

18 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

30 

20 

20 

450 

480 

460 

320 

250 

250 

76 

76 

76 

56 

38 

38 

1A1F 

1A1F 

1A1F 

1A3F 

1A1F 

1A2F 

ESTIMATED  COSTS 

(1.000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTF    T       01  "5 


STATE:    MONTANA 
ROUTE:     I       015 


ITEM 

FINANCE    CODE 

SECTION    LENGTH,    i<MLES    (0.01) 

CLASS:    RURAL     (M    OP    URBAN    AREA    I.il.     (NAME    AND    CODE) 

MILEAGE     INCREMENT:    CGOE  (1,2    OR    3) 

ROUTE    SIGNIFICANCE:    CODE     (N    GR    L) 

DESIGN    SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADT) 


8.  TRAFFIC 


DESIGN  YEAR  ( l«s  )  OR  (20  ) 
ADT  DESIGN  YEAF 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  3!  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WOPK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PFDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WOPK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


69.20 

378.41 

382.65 

385.93 

386.83 

20 

20 

20 

20 

20 

9.20 

4.20 

3.30 

.90 

.30 

3°' 

5.24 

R 

R 

R 

P 

R 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

TO 

70 

70 

70 

70 

1.231 

1,015 

980 

9  80 

1.201 

89 

96 

96 

75 

75 

1 ,  700 

1,470 

1,450 

1,000 

1.200 

2  50 

210 

210 

150 

180 

55 

55 

55 

55 

55 

19 

19 

18 

18 

19 

22 

22 

12 

22 

22 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

30 

20 

20 

30 

30 

410 

300 

300 

260 

280 

46 

38 

38 

50 

50 

1A1F 

141F 

IA1F 

1A1F 

IA3F 

ESTIMATED  COSTS 

(1,000 

DOLLARS) 

0 

0 

0 

0 

0 

74  7 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

,11? 

0 

0 

0 

0 

0 

25 

0 

0 

0 

0 

0 

14, 

,170 

0 

0 

0 

0 

0 

442 

0 

0 

0 

0 

0 

1, 

,404 

0 

0 

0 

0 

0 

3 

,390 

0 

0 

0 

0 

0 

4 

,177 

0 

0 

0 

0 

0 

2 

,701 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

,095 

0 

0 

0 

0 

0 

2 

0 

0 

0 

0 

0 

53 

,496 

0 

0 

0 

0 

0 

8 

,024 

0 

0 

0 

0 

0 

61 

,520 

0 

0 

0 

0 

0 

62 

,267 

ROADWAY 


TYPICAL  SECTION  REFERENCE  CODE 


RIGHT    SHOULDER 


CONC      SURF 
21 

23 


10:0' 

12.0' 

12.0' 

14.0' 

10.0' 

IS.O'Mm.  24.0'Mo^ 

15  0'    Mir,. 

70',   7.0' 

12.0' 

12.0' 

«:l-_- 

.■rwr.'K'f 

— S& — 

__20J__ 

""^ 

jfV  s*„m 

or  Jertey  Rail 

==— — 

~?_Jr-arihble 


12.0' 

,*0' _ 

1- 

1     /  <5 

'"°° 

.»„-.*••   i. 

■"'*  "'■'""'' '.^'l 

BRIDGES 


l^/oi/e      f     fo      f 


DEPRESSED      MEDIAN 


10'    shoulder     60 
6'     shoulder     61 


38.0' 

12.0' 

6.0'  1 

to  10.0'                12  0' 

120' 

.     7.0'    \.    70'  . 

/20' 

o  10.0' 

!  =  '.■•?'. 

■*"■■  ■'"•'■'''  '  '""  " 

T" 

'°:?::°y0 

'■■■ffitfV 

a 


GUARDRAIL     MEDIAN 


UNDERPASSES 


GRADE     SEPARATION 


6.0-100'         24.0'  14.0'         24.0'  6.0'-10.0 


GRADE     SEPARATION   -   GUARDRAIL     MEDIAN 


I-IG   15-  1(2)  0  -E  -  R  — 

I-IG    15  -  1(9)  0-CU7.0r.-ii  PVO!- 

]   15-  l  (P)  0-C  IStriping,  -  •-- 


I-  15  -  I  (7)   0  -  C    (  Signing  ) 
I-ING   15-  I  (1)0  -  C  (12.  Imi-Rd-Str-BSTj 


I-ING  15-  I  (3)  12-  C 


r 


1-15-1(19)18  R 

1-15-1(24)17  C(Rd,Str,Fence)(5  6  Mi  )  -*f- 
1-15-1(33)17     PE 


-»(*- 


—  I  15-1(12)  17-E 


I  (3)  12-  C 


-I-I5-I  (47)17  Ul    ( Grade,  PMB,U2Slr.) 
1-15-1(37)17   R 


1-15-1-122)23  R-IC  — 

-I- 15-1    (42)    23-C  (  15  2  mi     Rd,    Str, 


dwy-Str) 


+ I  15  -I  (1-1)  46- R 

I  i5-|(l7)46-C(5.4mi-Rd- 
—    I- 1 5-1  (21)46  C(Seeding) 

I  15  l(>3)50  PE  — 

Slide  Area 
I   15    1(31)46  PE- 
I   15   1(39)46  R-IC 

I- 15    I  (52)46   C  — 

r.  9 


Str-Sign)-* 


-I  15-1   (5)  51  -  E  

T  15      1(18)51  R   (6.8  Mi.) 

■I  15-1  (20)51  C  (Rd,  Str, 
Sign,  Fence,  Rest  Area.) 


-J  15-1  (36)51   PE 
I    15  I  (48)50 
Slide  Area  (Drilling) 

-I  15  I  (60)  51  C 
-I  15  I  (53)51  R-IC 

-I   15  I  (53)51  C 
-1   15  I  (54)50C 


LEGEND    FOR     INTERSTATE    ROUTES 

BMMHH      INTERSTATE   LOCATION   STEP  4-5 
IBM  MM      INTERSTATE   LOCATION   STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGH  WAY  -  RAI LROAD   GRADE 
SEPARATION 

OTHER    BRIDGE 


TOLL    BRIDGE,    TUNNEL,   HIGHWAY     OR 
COMBINATION 


-**- 


Toll 


■*y"" 


FRONTAGE    ROAD 
TERMINATED    CROSS   ROAD 
INTERSECTION    AT-GRADE 
U  _      URBAN   AREA    BOUNDARY 
POST   MILEAGE 
2      ROUTE   SECTIONS 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE    1 5 

Sheet       I      of      8 

Date     DECEMBER  31,    1975 


1-15  -  I     (5)    51   -PE  

J-I5-    I    (20)  51-C  (  Rd,  Str,Sign,Fence,Rest  Area) 
1-15   -  I     (18)   51-  R    !6.Sm 


—      I   15-1  (25)  64   R 


1-15-1(29)64  (Grade,  Str, Fence)  — 
I  15  I  (58)64  (Surf,  Sign.Gr  Rail,  Er. 


TO   TWIN  BRIDGES 


T.  6  S. 


T.  5  S 


LEGEND    FOR     INTERSTATE    ROUTES 


T.  i  s 


-**- 


INTERSTATE   LOCATION   STEP  4-5 

INTERSTATE   LOCATION   STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD   GRADE   SEPARATION 

COMBINATION    HIGHWAY  -  RAILROAD   GRADE 
SEPARATION 


■<--->■ 


Toll 


OTHER    BRIDGE 


TOLL    BRIDGE,   TUNNEL,  HIGHWAY    OR 
COMBINATION 

FRONTAGE   ROAD 


-*- 


TERMINATED   CROSS  ROAD 
INTERSECTION    AT-GRADE 
URBAN  AREA   BOUNDARY 
POST   MILEAGE 
2      ROUTE   SECTIONS 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE     15 

Sheet      2     of      8 

Dote    DECEMBER    31,  1975 


I5-2(H)93-E- 


115  2(31)  10?  R   - 
I  15  2(34)I03C    - 


I-  15-  2  (32)  II  I-  R 

■  I    15  2(35)   III    C 


1-15  2  (42)  120  PE  

-f- — I-TNG   15-2  (4)  118  -E-R- 
■j—  1 15-  2(10)  1 18-  C  (Siqning)- 

-I-IG-l5-205)M8-C(Seeding)- 
I  15  2(25)  II8E- 
I-ING  IS-?  (8)  118 -C 


1  15-2(12)  123-E-R 


I5-2(I2)I23-C(3„0mi   Rd-Str)- 
iJJV?j?i  I2-3.I 
ll?mi  BST) 


,     I.NTE 

' 1 1 

(0.3mi  Rd 


1 1 5  ;2(  17) 1 30 
-I-IG  l5-2(l6)l26-C(25miRdStr  Hence)-*-  I  15-2  (I4)l27-C(l.im,  Rd  Fence M 


-  -I  l5-2(l9)l26-C(Signing) 
—  I-IG  I5-2(ICH26-E-R    - 


INTERSTATE  ROUTE  115 


b - 2  (14)  127-Cd.i mi.Rd  Fence)-!  ("  9™  -Rd'S,r  Fs:"c) 

6-  CISigmng 

51126-E-R 

( >eriirn 


■:-l5-3(ii)r.7-E  — 

-I    !5-3'lbi  :r.~-  R 

-I  15-3(29)160  CISTR! 
•I  15-3(32)157  C(STR] 
I  15-3(29)  160  C(STR 


JEFFERSON      CO. 


1"-  15-3(3)  157-  E 
1-15-3  04)  I e5-R 


-»M  15  3(21)162  (GrStr)C 


I  -'5  -  3  (20)  155  C(^r.Surf,PMB,Sn,Fn,Str)^T  15  3(27)l62(Surf  Sn  )C 


LEGEND    FOR    INTERSTATE    ROUTES 

INTERSTATE   LOCATION   STEP  4-5 

INTERSTATE   LOCATION    STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGHWAY  -  RAILROAD   GRADE 
SEPARATION 

OTHER    BRIDGE 


-**- 


Toll 


-r- 


o 


TOLL    BRIDGE,    TUNNEL,   HIGHWAY    OR 
COMBINATION 

FRONTAGE    ROAD 
TERMINATED   CROSS  ROAD 
INTERSECTION    AT-GRADE 
URBAN   AREA    BOUNDARY 
POST   MILE'AGE 
2      ROUTE  SECTIONS 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE     15 

Sheet     3      of      8 

Date     DECEMBER  31,    1975 

INTERSTATE    ROUTE   115 


(COMPLETE      ROUT 


THIS     SHEET.) 


8  N-  JEFFERSON      CO 


3(4)  I  77- R 

3(8)177-  C(Rd  Str.Fence  ■ 

T-I5-3!5)I78-PE 
'  jj.R.Frtg  Siqnols 


I-IG  15-4(1)  182  E-R 


I  15-4  (II)  l82-C(Seeding) 


JlIGJ.NG  15-4(4)  I82-C(3.lmi  Rd-"trA  _JJ5-4(5)  I  B5  iC 

fi   K.ic.  .Seal  Coat)  (  0.9  mi  Rd  -  Sir  ■  Seal  Coat 

~"IT5--rii'0'  IPZ   C  ~    '"    " 
(  S  i  a  n  i  n  g  !  . 

TO    MISSOULA-^ 


-I  I5-4(6)I86-C(8.1mi  Rd.-Str  -Fence  -Seal  Coat)- 
—  1  15-4  (15)  l86-C(Sioning) 


-1  l5-4(l4)l8S-C(Cigrmg)      -i 
I  15  4(6)186  C  S.r-     ^  f fc    B|RDSEYE 


I   15-4(24)  i93-E-R{  Weigh  Sla) *\ 

L  TO     LINCOLN 


I    15 
-I    15 


'/-TO    MONTANA   CITY  Jl 

1  3<3> 


jf-TO   EAST  HELENA 

T   10  N 


LAKE  HELENA  r  TO    RECREATION    AREA 

T.  II  N. 


—  1-15  -4(48)  182  (C) 


-1-15-  4(47N  le^   PE       40   Mi.  Safety  — 
1-15- 4(2)  195-E    &    II5-'il",i  9b-R 


—  I  -  IG  I5-4(8)2I0-R 


■I  15-4  (9)  194  -C  02.7mi.Rd-Str- Fence-  Seal  Coat] 
I   15-4(16)  194-C  (  Signi  ng  i  


-{-I  15-4(12)207- C(3.4mi.Rd- Sir) -*—  1  l5-4(l3)2IO-C(24Tii  Rd- Fence) 


I    15  4  (III  182  C    (Seeding  ) 


-|»— I  l5-4(l7)207-C(Signing)- 


I    15    4  (47)  182  PE.  (SAFETY) 
■I    15-4  (48    182   C      (S4FETY) 


-^ 


I  15-4(36,202-  E 
-I  15-4  (371202-R 
-I  15-4  (44)202  C     ih 
•I  15-4  (53)212  FE! 


T.  12  N. 


W\ 


(F\ 
1 

(,Ftr,,C 

jit- — -$ 

- 

■ 

— -^v/  A 

■I  lb-4(2lj2lO-C(Signing  )- 
ft.  1-115-4(22) 210-C(3lr)  _ 

I  I~>-4(I9)21I-C    ,„  * 

(Str-)    N       nu 

'/  )/ 


- 1  IS 

t-I  I! 


lev; is  a  clark    co. 


I   15  -  I   (51)  207   C    (Safety) 
I   15  -  I   (50)  207    R 


-I-  |5-4(3)209-E 


•I-IG  I5-4(6)2I0-R 
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ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (Rt  OR  URBAN  AREA  1.0.  (NAME  ANO  CODE  I 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  RC10TF  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (  1<)  I  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  0.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
Q.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TPAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC,  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

B.    RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  SPADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
B.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  ANO  3ICYCLE  FACILITIES 

12.  SAFETY  WORK  CN  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  0THER  ITEMS:  MAINT.  OF  TRAF . ,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  T0T4L  COSTS  OF  CQNSTRUC T I CN ,  LINES  16  ANO  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 
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BY  ESTIMATE  SECTION 
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SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (Fl  OF  URBAN  AREA  I.D.  (NAME  AND  CODEI 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  COPE  (N  OR  L) 
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8.  TRAFFIC 


DESIGN  YEAR  (19  )  OR  (20  1 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTFOL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPFOVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  UTHEP  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  I,  2,  3  AND  18 
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3 

789 

0 

0 

0 

0 

1, 

,384 

830 

0 

0 

0 

5 

213 

108 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

145 

484 

247 

0 

0 

0 

3,163 

6 

,686 

7.251 

0 

0 

0 

474 

1. 

,003 

1.088 

0 

0 

0 

3,637 

7 

,689 

8.339 

0 

0 

0 

3,637 

7, 

,689 

8.524 

0 

0 

0 

ROUTE    I       090 


STATE:    MONTANA 
RUUTE:     I       090 


FINANCE 
SECTION 
CLASS:    R 
MILEAGE 
ROJTE    SI 
DESIGN   S 
BASE    YEA 
TRAFFIC 


NO.  LANE 
ULTI MATE 
TYPICAL 
PIGHT-OF 
MEDIAN  W 
DEVELOPM 


ITEM 

CODE 

LENGTH,  MILES  (0.011 

URAL  (PI  OR  URBAN  AREA  I.[).  (NAME  AND  COOEI 

INCREMENT:  CODE    (1,2  OP  3) 

GNIFICANCE:  CODE  (N  OR  LI 

PEEDIVI 

P  TRAf F IC  (1980  ADTI 

A.  DESIGN  YFAR  (19  I  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  Z    TPUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

S  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

NO.  THROUGH  TRAFFIC  LANES 
CROSS  SECTION  REFERENCE 
-WAY  WIDTH:  PREVAILING 
IDTH:  PREVAILING 
ENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 


PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  OEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
AIL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  1R 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


3,06c 

3,250 

2, 

,949 

2.705 

2.705 

2,705 

0 

3 

0 

75 

85 

84 

4,600 

4,700 

4 

,600 

3,150 

3,850 

3,800 

630 

560 

630 

430 

530 

520 

55 

55 

55 

55 

55 

55 

18 

18 

18 

17 

17 

17 

22 

25 

22 

22 

22 

22 

4 

2 

2 

0 

0 

0 

4 

4 

4 

4 

4 

4 

50 

40 

20 

30 

30 

30 

300 

3  50 

300 

300 

280 

2  50 

68 

68 

28 

60 

36 

36 

4A1 

2A2F 

2A2F 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1,000 

00LLARS1 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

1,231 

276 

584 

0 

0 

0 

3,166 

410 

1 

,385 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

a 

597 

0 

0 

0 

629 

0 

629 

0 

0 

0 

207 

206 

206 

0 

0 

0 

186 

43 

77 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

263 

59 

109 

0 

0 

0 

5,682 

994 

3 

,587 

0 

0 

0 

852 

149 

538 

0 

0 

0 

6,534 

1,143 

4 

,125 

0 

a 

0 

6,534 

1,143 

4, 

,125 

0 

0 

0 

STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  -1ILES  (0.01) 

CLASS:  RURAL  (Fl  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEED(V) 

BASE  Y^AR  TRAFFIC  (1980  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  » 

B.  ADT    DESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

0.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  OHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  L981    (PP.-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTI LITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SU6BASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   153  OF  LINE 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


ROUTE  I   090 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATF  SECTION 


ESTIMATE  SECTION  MILE  POST 


50 

6Q 

70 

70 

70 

70 

2,954 

3,010 

3.010 

2,739 

2.904 

3,069 

98 

0 

0 

0 

96 

0 

4,380 

4,750 

4,750 

4,950 

4,250 

4,600 

600 

650 

650 

680 

580 

630 

55 

55 

55 

55 

55 

55 

17 

17 

17 

18 

18 

18 

22 

22 

22 

22 

22 

22 

0 

2 

4 

0 

4 

4 

4 

4 

4 

4 

4 

4 

40 

30 

30 

30 

30 

50 

300 

300 

300 

300 

400 

300 

10 

68 

46 

46 

168 

68 

1A3F 

2A2F  • 

4A1 

1A3F 

4A1 

3A3 

ESTIMATED  COSTS  (1,000  DOLLARS) 


0 

1,384 

KM 

0 

5 

213 

1CR 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

145 

4R4 

?47 

0 

3,163 

fl ,  08c 

5. 

,  H48 

0 

474 

1,213 

P7P 

0 

3,637 

'),302 

6 

,726 

0 

3,637 

c-,302 

6 

,cll 

0 

1  ,26  7 

0 

298 


105 
2.23B 

336 
2,574 
2,  574 


ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (R>  OR  URBAN  AREA  1.0.  (NAME  AND  CODE  I 

MILEAGE  INCREMENT:  CODE    (1,2  OP  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEFD(V) 

BASE  YEAR  TRAFFIC  (1980  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (19  I  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TFUCK  DFSIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT| 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATICN 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITFMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  8 

DESIGN  CLASSIFICATION  ANO  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


.20 

43.10 

44.40 

46.83 

48.00 

49.79 

22 

22 

22 

20 

20 

20 

:.90 

1.30 

2.40 

1.20 

1.80 

3.90 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

06c 

3,250 

2.949 

2.705 

2.705 

2.705 

0 

3 

0 

75 

85 

84 

600 

4,  700 

4,600 

3,150 

3.850 

3,800 

630 

560 

630 

430 

530 

520 

55 

55 

55 

55 

55 

55 

18 

18 

18 

17 

17 

17 

ESTIMATED  COSTS  (1,000  00LLARS1 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

892 

200 

370 

0 

0 

0 

2,296 

515 

950 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2°9 

0 

0 

0 

6?  9 

0 

6  29 

0 

0 

0 

206 

206 

207 

0 

0 

0 

136 

30 

56 

0 

0 

0 

D 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

i) 

0 

0 

0 

0 

0 

lr'l 

4  3 

79 

0 

0 

0 

4,3  50 

'94 

2,590 

0 

0 

0 

6^' 

149 

389 

0 

0 

0 

5,003 

1,143 

2,978 

0 

0 

0 

5,003 

1,143 

2,978 

0 

0 

0 

ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LFNGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  IF  I  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODF  (N  OR  L) 

6.  DES  IGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  *  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  ( ADT I 

9.  NO.  LANES  TO  3E  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

B.    RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTFOL,  CLEAR,  GRUB,  GRADE,  JPAIN,  MINOR  STR. 

5.  SUSBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
9.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  kORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


53.65 

59.32 

61.30 

63.38 

65.00 

66.50 

20 

20 

20 

20 

20 

20 

5.70 

2.00 

2.10 

1.60 

1.50 

4.10 

P 

R 

R 

P. 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

2,700 

2,700 

2,696 

3,186 

3,186 

3.240 

85 

85 

75 

0 

0 

0 

3,800 

3,800 

2.700 

4,750 

4.750 

5,050 

520 

520 

370 

620 

620 

660 

55 

55 

55 

55 

55 

55 

17 

17 

17 

16 

16 

16 

22 

22 

22 

22 

22 

22 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

20 

20 

20 

280 

2  90 

400 

300 

300 

300 

36 

46 

46 

150 

38 

100 

1A1F 

1A1F 

IA1F 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS  (1.000  DOLLARSI 


C  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 

0  0 


ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  t   090 


ITEM 

1.  FINA-JCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (PI  OR  URBAN  AFEA  1,0.  (NAME  AND  CODE  I 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OP  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

8.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  X   TRUCK  DESIGN  YEAR  DHV 

F.  T.  X   TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GPADE  SEPARATIONS 

7.  HIGHWAY  GPADF  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  POADSIOE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  TOTAL  COSTS  GF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINFS  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


70.60 

73.77 

75.75 

77.37 

79.52 

80.40 

20 

20 

20 

20 

20 

20 

3.20 

2.00 

1.60 

2.10 

.90 

1.20 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

60 

70 

70 

70 

70 

70 

3,240 

2,886 

2.886 

2.886 

2.886 

2,886 

0 

75 

96 

96 

96 

96 

5,050 

2,900 

5,100 

5,100 

5,100 

5,100 

660 

400 

700 

700 

700 

700 

55 

55 

55 

55 

55 

55 

16 

17 

17 

IT 

17 

17 

22 

22 

22 

22 

22 

22 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

20 

30 

20 

30 

20 

20 

300 

300 

300 

400 

300 

250 

46 

36 

32 

78 

76 

68 

1A1F 

1A1F 

1A1F 

1A3F 

1A1F 

XA1F 

ESTIMATED  COSTS  (1,000  DOLLARS) 


ROUTE  I   090 


STATE:  MONTANA 
ROUTE :  I   090 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (R)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (lc80  ADTI 


8.    TRAFFIC 


DESIGN    YEAR    ( 19     I     OR     (20    ) 

B.  ADT    DESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.     %    TRUCK    DESIGN    YEAR    DHV 

F.  T.    %   TRUCK    DESIGN    YEAR    (ADT) 
NO.    LANES    TO    BE    CONSTRUCTED    THIS    ESTIMATE 
ULTIMATE    NO.     THROUGH    TRAFFIC    LANES 
TYPICAL    CROSS    SECTIUN    REFERENCE 
RIGHT-OF-WAY    WIOTH:     PREVAILING 

MEDIAN    WIDTH:     PREVAILING 
DEVELOPMENT    DEC.    31,     1981  (PR-511) 

WORK    CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASF;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GFADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TkAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  ANU  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
AIL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  FSTIMATE  COST,  LINES  1,  2,  3  AND  IB 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


50 

70 

70 

70 

70 

60 

3,33/ 

3,793 

3.793 

4,282 

4,292 

4.282 

84 

89 

89 

89 

89 

84 

4,400 

4,900 

4,900 

5,600 

5,600 

5.150 

600 

670 

6  70 

770 

770 

700 

55 

55 

55 

55 

55 

55 

17 

17 

17 

17 

17 

17 

ESTIMATED  COSTS  (1.000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

J 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

a 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


STATF:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  "IILE  S  (0.01) 

3.  CLASS:  RURAL  IP)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1930  ADT) 

8.  TRAFFIC  A,  DESIGN  YEAR  (19  I  OR  (20  I 

B.  AOT  DESIGN  YEAR 

C.  DHV  OESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %  TRUCK  OESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  RE  CONSTRUCTED  THIS  ESTIMATE 
10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

LI.  TYPICAL  CROSS  SECTION  REFERENCE 

L2.  RIGHT-OF-WAY  WIDTH:  PRFVAILING 

L3.  MEDIAN  WIDTH:  PREVAILING 

L4.  DEVELOPMENT  PEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 


B. 
UTILITY  ADJUSTME 
EROSION  CGNTRCL, 
SUBBASE;  BASE;  S 
R.R.  GRADE  SEPAR 
HIGHWAY  GRADE  SE 
INTERCHANGES 
OTHER  BR IDGES,  T 
TRAFFIC  CONTPCL 
WEIGH  STATIONS, 
SAFETY  WORK  ON  C 
NOISE  ABATEMENT 
ROADS  IDF  IMPROVE 

AIL  OTHER  ITEMS: 
SUBTOTAL,  LINE  4 
CONSTRUCTION  ENG 
TOTAL  COSTS  CF  C 
TOTAL  ESTIMATE  C 


INEERING 
ACQUISITION 
RELOCATION 

T 

CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
UPFACING;  SHOULDERS 
ATIONS 
PAPATIONS  WITHOUT  RAMPS 

UNNELS  AND  WALLS 

DEVICES 

PEDESTRIAN  AND  BICYCLE  FACILITIES 

OMPLETED  SECTIONS 

MEASURES 

MENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

THRU  15 
INEERING  AND  CONTINGENCIES,   15?  OF  LINE 
ONSTRUCTICN,  LINES  16  AND  17 
1ST,  LINES  1,  2,  3  AND  IB 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


100. °0 

102.16 

103.20 

103.63 

104.41 

105.90 

20 

20 

20 

20 

20 

20 

4.60 

2.30 

.40 

.80 

1.50 

2.40 

R 

363 

3  63 

363 

363 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

50 

50 

50 

50 

6,2*0 

6,240 

6. 

,240 

6. 

,240 

9,313 

9,077 

84 

85 

85 

85 

85 

84 

8,500 

8,700 

8 

,700 

8, 

,700 

12,300 

11.600 

950 

970 

970 

9  70 

1.380 

1,300 

60 

60 

60 

60 

60 

60 

310 

76 

1A1F 


ESTIMATED   COSTS 


1A1F  1A3F 

11,000    DOLLARS) 


ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (J. 01) 

3.  CLASS:  RURAL  (f I  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE    YEAR    TRAFFIC     (1980    ADT) 

8.  TRAFFIC    A.    DESIGN    YEAR    (19    I    OR    (20    I 

B.  ADT    DESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.    %    TRUCK    DESIGN    YEAR    DHV 

F.  T.     %    TRUCK    DESIGN    YEAR     1ADTI 

9.  NO.    LANES    TO    BE    CONSTRUCTED    THIS    ESTIMATE 

10.  ULTIMATE    MO.    THROUGH    TRAFFIC    LANES 

11.  TYPICAL    CROSS    SECTION    REFERENCE 

12.  RIGHT-OF-WAY    WIDTH:    PREVAILING 

13.  MEDIAN    WIDTH:    PREVAILING 

14.  DEVELOPMENT    DEC.    31,     1981  (PR-511) 

WORK    CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELUCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GPUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  3ASE;  SURFACING;  SHOULDERS 

6.  R.R.  GPADF  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  CTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  GN  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AMD  CONTINGENCIES,   15?  OF  LINF  16 

18.  TOTAL  COSTS  OF  CONSTRUC T ICN ,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


110.48 

119.66 

128.37 

131.91 

135.03 

20 

20 

20 

20 

20 

9.20 

8.70 

3.50 

3.10 

2.60 

R 

R 

R 

R 

R 

1 

1 

1 

I 

1 

N 

N 

N 

N 

N 

70 

70 

60 

70 

50 

4,236 

3,860 

3,678 

3.678 

3.678 

75 

89 

89 

89 

88 

4,250 

4.750 

4.750 

4.750 

4,700 

560 

620 

620 

620 

610 

55 

55 

55 

55 

55 

14 

14 

14 

14 

14 

20 

20 

20 

20 

20 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

30 

30 

30 

30 

30 

2  70 

300 

280 

300 

300 

46 

76 

36 

76 

36 

1A1F 

1A3F 

1A1F 

1A1F 

1A3F 

ESTIMATED  COSTS  (1.000  DOLLARS! 


0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

3  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 

0  0  0 


ROUTE  I   0O0 


STATE:  MONTANA 
ROUTE:  I   0"0 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.011 

3.  CLASS:  RURAL  (P)  OR  URBAN  AREA  I. II.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OP.  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (I960  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT     DESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.    %    TRUCK    DESIGN    YEAR    DHV 

F.  T.    *    TRUCK    DESIGN    YEAR    (ADT) 
?.    NO.    LANES    TO    RE    CONSTRUCTED    THIS    ESTIMATE 

10.  ULTIMATE    NO.    THROUGH    TRAFFIC    LANES 

LI.  TYPICAL    CROSS    SECTION    REFERENCE 

L2.  RIGHT-OF-WAY    WIDTH:    PREVAILING 

L3.  MEDIAN    WIDTH:    PREVAILING 

L4.  DEVELOPMENT    DEC.     31,     1<381  (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

R.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  RASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRinGES,  TUNNELS  AND  WALLS 
10.  TRAFFIC  CONTROL  DEVICES 

LI.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

L2.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

L3.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  1REAS  AND  OVERLOOKS 

L5.  AIL  OTHEF  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

L6.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,  15%    OF  LINE  16 

L8.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

1".  TOTAL  ESTIMATE  COST,  LINES  1.  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


148.80 

20 

1.40 


3,665 
88 

4,850 

640 

55 

14 

20 


2  50 

10 

1A1F 


ESTIMATED  COSTS  (1,000  DOLLARS! 


ROUTE  I   0°0 


-( 


STATE:  MONTANA 
ROUTE:  I   J90 


FINANCE 
S  EC  T  I  ON 
CLASS:  F 
MILEAGE 
ROUTE  SI 
DESIGN  S 
BASE  YEA 
TRAFFIC 


NO.  LANE 

ULTIMATE 

TYPICAL 

PIGHT-OF 

MEDIAN  W 

DEVELOPS 


ITEM 

CODE 

LENGTH,  MILES  (O.OI) 

URAL     (R)     OR    URBAN    AREA    1.3.     (NAME    Ah 

INCREMENT:  CODE    (1,2  OR  31 

GNIFICANCE:  CODE  (N  OR  Ll 

PEED(V) 

P  TRAFF  IC  (1980  ADT) 

A.  DESIGN  YEAR  ( 19  )  OR  (20  ) 

R.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DFSIGN  YEAR  (ADT) 

S  TO  RE  CONSTRUCTED  THIS  ESTIMATE 

MO.  THROUGH  TFAFFIC  LANES 
CROSS  SECTION  REFERENCE 
-WAY  WIDTH:  PREVAILING 
IDTH:  PREVAILING 
ENT  DEC.  31,  1CR1    (PR-511) 


WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBdASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GPADF  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AM)  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WCPK  ON  COMPLETED  SECTIONS 
NIIISF  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  CF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2.  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


3,727 
75 

3.800 
500 


N 

70 

3,840 

75 

3,850 

500 

55 

12 

20 


,950 

780 

55 


5,700 

7  50 

55 


400 

68 

1A3F 


174.70 

179.00 

20 

20 

4.30 

.40 

R 

R 

1 

1 

N 

N 

70 

70 

3,586 

3,715 

96 

=  3 

5.700 

5.900 

750 

770 

55 

55 

10 

10 

18 

18 

0 

0 

4 

4 

30 

20 

400 

250 

68 

76 

1A3F 

1A1F 

ESTIMATED  COSTS  (1,000  DOLLARS) 


ROUTE  1   090 


STATF:  MONTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (J. 01) 

CLASS:  FURAL  (F)  OR  URBAN  AREA  I.D.  (NAME  AMD  CODE  I 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

RC..JTF  SIGNIFICANCE:  CODF  (N  OR  L) 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT    DESIGN    YEAR 

C.  DHV    DESIGN    YEAR 

D.  D.    DIRECTION    DISTRIBUTION    FACTOR 

E.  T.     *    TRUCK    DESIGN    YEAR    DHV 

F.  T.    %    TRUCK    DESIGN    YEAP     (ADT) 
NO.    LANES    TO    BE    CONSTRUCTED    THIS    ESTIMATE 
ULTIMATE    NO.     THPOUGH    TRAFFIC    LANES 
TYPICAL    CROSS    SECTION    REFERENCE 
RIGHT-OF-WAY    WIDTH:     PPEVAILING 

MEDIAN    WIDTH:    PREVAILING 
DEVELOPMENT    DEC.    31,     1981  (PR-511) 

WORK    CLASSIFICATION 

PRELIMINARY    ENGINEERING 
RIGHT-Or-WAY    A.     ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GFUB.  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BPIDGFS,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATU  NS,  PEDESTRIAN  WO    BICYCLE  FACILITIFS 
SAFETY  *OPK  ON  CIMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
RCAJSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
AIL  OTHER  ITEMS:  MAINT.  OF  TRAF,,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LIME  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  CUSTS  CF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  1R 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


187.01 

188.02 

194.81 

201.30 

205.61 

20 

20 

20 

20 

20 

1.00 

6.80 

6.50 

4.30 

3.50 

R 

R 

P. 

R 

R 

1 

1 

1 

I 

1 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

3,891 

3.891 

3.350 

3.350 

5.370 

75 

96 

96 

96 

75 

3,°00 

6,100 

5,100 

5.100 

5,350 

510 

800 

670 

670 

640 

55 

55 

55 

55 

55 

10 

10 

10 

10 

12 

18 

18 

18 

18 

18 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

30 

30 

30 

30 

30 

320 

300 

300 

240 

320 

56 

56 

56 

76 

76 

1A3F 

1A1F 

1A1F 

1A1F 

1A3F 

ESTIMATED  COSTS  (1,000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.011 

3.  CLASS:  PUPAL  (F)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

6.  DESIGM  SPEEO(V) 

7.  BASE  YEAF  TRAFFIC  (19B0  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  I  OP  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  OHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  t    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
°.    NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY    WIJTH:     PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY    A.     ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GPUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  RASE!  SURFACING;  SHOULDERS 

6.  P.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRAPE  SEPARATIONS  WITHOUT  RAMPS 
R.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TFAFFIC  CONTROL  DFVICES 

11.  WEIGH  STATIONS,  "EDESTPIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WOFK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  RUAJSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
lb.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIl.i  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  IS 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
13.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  IB 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


217.05 

226.03 

229.10 

231.74 

20 

20 

20 

20 

1.10 

3.10 

2.60 

2.30 

70 

70 

70 

60 

50 

50 

5,370 

5,643 

5,643 

3.970 

3,970 

3tl49 

75 

85 

88 

75 

84 

84 

5,350 

8,900 

9.300 

3,950 

4,550 

4.150 

640 

1.070 

1,120 

520 

600 

540 

55 

55 

55 

55 

55 

55 

12 

12 

12 

16 

16 

16 

16 

16 

21 

21 

21 

21 

0 

0 

0 

0 

0 

□ 

4 

4 

4 

4 

4 

4 

30 

30 

30 

31 

40 

40 

230 

300 

220 

360 

340 

400 

46 

100 

76 

76 

8 

8 

1A1F 

1A1F 

1A1F 

1A3F 

1AIF 

1A1F 

ESTIMATED  COSTS 

11.000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

a 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   0<?0 


ITEM 

FINANCE  COPE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  ( R I  OR  URBAN  AREA  l.D.  (NAME  ANO  CC0E1 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEEO(V) 

RASE  YEAR  TRAFFIC  (1Q80  ACT) 

TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YFAR 

C.  OHV  DESIGN  YEAR 

0.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  *  TRUCK  DESIGN  YEAR  OHV 

F.  T.  *  TRUCK  DESIGN  YEAR  (ADTI 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LAMES 
TYPICAL  CMOSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
OEVELUPMENT  DEC.  31,  1991    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUrtBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  CADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SFCTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHFR  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  EN  ".I NEEP ING  AND  CONTINGENCIES,   153!  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  ANO  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  FSTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


234.01 

239.10 

241.15 

248.30 

251.80 

255.68 

20 

20 

20 

20 

20 

20 

5.10 

2.00 

7.20 

3.50 

3.90 

10.40 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

50 

60 

60 

70 

70 

50 

3,149 

2,915 

3.030 

3,030 

2.805 

2.805 

84 

84 

84 

84 

87 

88 

4,150 

4,050 

3,900 

3,900 

3.800 

3,850 

540 

530 

510 

510 

500 

500 

55 

55 

55 

55 

55 

55 

16 

16 

16 

16 

16 

16 

21 

21 

21 

21 

21 

21 

0 

0 

0 

0 

0 

0 

ESTIMATED  COSTS  (I. 000  OOLLARSI 


0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

C  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 


ROUTE    I       090 


STATE:    MONTANA 
ROUTE:     [       090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  -1 1  L  E  S  (0.011 

3.  CLASS:  RURAL  (Fl  HP  URBAN  AKEA  1. 11.  INAME  AND  CODE  I 

4.  MILEAGF  INCREMENT:  COOF    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  OFSIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (lc80  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  1ESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTCR 

E.  T.  3  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

1*.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINFEKING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.    RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EPUSI'JN  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GPADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

Q.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  4UATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  AIL  OTHER  ITEMS:  MAI  NT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  T(;TAL  COSTS  OF  C  ONSTRUC  T I  CN ,  LINES  16  AND  17 

19.  TOTAL  FSTIMATF  COST,  LINES  1,  2,  3  AND  IS 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


3.850 

3,850 

5.200 

5.200 

4,400 

6.700 

500 

500 

680 

680 

580 

880 

55 

55 

55 

55 

55 

55 

16 

16 

15 

15 

12 

12 

21 

21 

19 

19 

19 

19 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

31 

31 

31 

31 

320 

320 

3  20 

300 

300 

300 

76 

76 

76 

76 

76 

76 

1A1F 

IA1F 

1A3F 

1A1F 

1A3F 

1A1F 

ESTIMATED  COSTS 

(1.000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

STATE:  MrNTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CUOE 

SECTION  LENGTH,  MILES  (0.011 

CLASS:  PUPAL  IF)  CR  URBAN  AREA  1. 1).  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

PI  JTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPCEOIVI 

BASE  YEAR  TRAFFIC  (1980  AOT) 

TRAFFIC  A.  DESIGN  YEAR  I  lc  )  OR  (20  ) 

B.  ADT  DESIGN  YEAF 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  *  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PP-511) 

rfORK  CLASSIFICATION 

ENGINEERING 

A.  ACQUISITION 

B.  RELOCATION 
STMENT 

ROL ,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
E;  SURFACING;  SHOULDERS 
EPARATIONS 

PAPATICNS  WITHOUT  RAMPS 


UTILITY  ADJU 
EROSION  CONT 
SU63ASE;  BAS 
P.K.  GRADE  " 
HIGHWAY  GPAD 
INTERCHANGES 
OTHER  BRIDGE 
TRAFFIC  CUNT 
WEIGH  STATIT 
SAFETY  WORK 
NOISE  A3ATEM 
ROADSIDE  IMP 

ALL  OTHER 
SUBTOTAL, 
CONSTRUCTION 
TOTAL  COSTS 
TOTAL  ESTIMA 


S,  TUNNELS  AND  WALLS 

POL  DEVICES 

MS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

ON  COMPLETED  SECTIONS 

FNT  MEASURES 

kOVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
EMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
NE  4  THRU  15 

ENGINEERING  AND  CONTINGENCIES,   1531  OF  LINE 
OF  CONSTRUCTION,  LINES  16  AND  17 
TE  COST,  LINES  1,  2,  3  AND  18 


ROUTE  I   090 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


197.68 

306.09 

306.85 

308-20 

309.72 

311.57 

20 

20 

20 

20 

20 

20 

8.40 

.80 

1.40 

1.50 

1.80 

1.30 

P. 

R 

358 

358 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

60 

70 

3,498 

3, 

498 

3,498 

5,500 

5.500 

4,770 

84 

92 

92 

92 

92 

75 

4,350 

4, 

800 

4.800 

8.2  50 

8,250 

4,750 

570 

630 

630 

1.080 

1.080 

620 

55 

55 

55 

55 

55 

55 

12 

12 

12 

14 

14 

14 

19 

19 

19 

19 

19 

19 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

31 

31 

31 

31 

31 

30 

300 

270 

270 

270 

270 

300 

76 

36 

36 

36 

36 

10 

1A3F 

1A1F 

1A3F 

1A3F 

1A1F 

1A1F 

ESTIMATED  COSTS  11.000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


-c 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (PI  OR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

4.  MILEAGE  INCREMENT:  COOE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  COOE  (N  OR  LI 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  »  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN.  MINOR  STR. 

5.  SU3BASE;  BASE;  SURFACING;  SHOULDERS 

6.  P.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL..  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   151  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  IT 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


H2.90 

316.85 

319.95 

325.00 

328.45 

330.80 

20 

20 

20 

20 

20 

20 

4.00 

3.10 

5.10 

3.40 

2.30 

.90 

R 

R 

R 

R 

R 

362 

1 

1 

I 

1 

1 

1 

N 

N 

N 

N 

N 

N 

50 

50 

50 

60 

60 

60 

4,550 

4,599 

4.680 

4.680 

3.480 

2,960 

75 

96 

94 

96 

75 

75 

4,550 

6.300 

6.650 

6,650 

3.480 

2.950 

600 

830 

8  70 

870 

460 

390 

55 

55 

55 

55 

55 

55 

14 

14 

14 

14 

IT 

17 

1° 

19 

19 

19 

22 

22 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

42 

30 

30 

30 

30 

30 

300 

380 

500 

500 

300 

300 

10 

76 

76 

76 

46 

46 

1A1F 

1A3F 

1A1F 

IA3F 

1A3F 

1A1F 

ESTIMATED  COSTS  (1.000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

a 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   0^0 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (P  )  OR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

8.  ADT  OFSIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %  TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NC .  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.    RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STP . 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  CM  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MFASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHFR  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
IB.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


131.67 

332.30 

33  5.60 

339.43 

348.76 

352.06 

20 

20 

20 

2? 

20 

20 

.60 

3.30 

3.80 

9.30 

3.30 

.50 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

60 

60 

70 

70 

70 

70 

2,960 

2,960 

3.650 

4,000 

3.600 

4,220 

75 

75 

75 

2 

75 

0 

2,950 

2.950 

3.650 

5,400 

3.600 

5,200 

390 

390 

480 

650 

470 

660 

55 

55 

55 

55 

55 

55 

17 

17 

20 

20 

20 

20 

22 

22 

22 

26 

22 

22 

0 

0 

0 

2 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

20 

50 

30 

300 

3  00 

300 

350 

450 

350 

46 

46 

46 

46 

46 

100 

1A3F 

IA1F 

LA3F 

2A2F 

1A1F 

3A3 

ESTIMATED  COSTS 

(1.000 

DOLLARS) 

0 

0 

0 

111 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3,268 

0 

0 

0 

0 

0 

4.311 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

467 

0 

0 

0 

0 

0 

1,179 

0 

0 

0 

0 

0 

515 

0 

0 

0 

0 

0 

42  8 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

434 

0 

0 

0 

0 

0 

10,602 

0 

0 

0 

0 

0 

1  ,590 

0 

0 

0 

0 

0 

12,192 

0 

0 

0 

0 

0 

12,303 

0 

0 

ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.011 

3.  CLASS:  RURAL  (F)  DR  URBAN  AF E A  I.D.  (NAME  AND  CODE  I 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OP  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1<;80  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  I 

B.  ADT  DFSIGN  YEAR 

C.  DHV  )ESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  X    TRUCK  DESIGN  YEAR  (ADT) 

9.  NC.  LANES  TO  P.F  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LAMES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIOTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PP-5UI 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

B.    RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASF;  SURFACING;  SHOULDERS 

6.  R.R.  SPADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

c.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  ANO  BICYCLE  FACILITIES 

12.  SAFETY  V.ORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

1*.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  ANO  OVERLOOKS 

15.  ALL  OTHER  ITCMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  FTC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   151  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2.  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  ANO  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


352.55 

356.60 

359.86 

375.42 

378.46 

387.42 

20 

21 

20 

20 

20 

20 

4.00 

3.30 

15.60 

3.00 

9.00 

1.00 

R 

R 

R 

R 

R 

R 

1 

1 

I 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

4,220 

1,663 

3.643 

3.270 

3,260 

3.260 

0 

98 

98 

90 

90 

90 

5,700 

2,650 

5,610 

4,200 

4,050 

4,050 

730 

3  50 

7  30 

550 

530 

530 

55 

55 

55 

55 

55 

55 

20 

20 

13 

13 

13 

13 

22 

22 

22 

22 

22 

22 

0 

4 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

30 

30 

20 

350 

3  50 

350 

400 

400 

400 

100 

100 

100 

76 

76 

76 

3A3 

4A1 

1A3F 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1,000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

2,697 

0 

0 

0 

0 

0 

3,419 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

237 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

81 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

262 

0 

0 

0 

0 

0 

6.696 

0 

0 

0 

0 

0 

1.004 

0 

0 

0 

0 

0 

7.700 

0 

0 

a 

0 

0 

7.700 

0 

0 

0 

0 

ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  FUPAL  (PI  OR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

PCUTF  SIGNIFICANCE:  CODE  (N  CR  L) 

DESIGN  SPEED(V) 

BASE  YFAF  TRAFFIC  (19*0  ADT) 


8.  TF AFFIC 


DESIGN  YEAR  (19  )  OR  (20  1 

B.  ADT  DESIGN  YFAR 

C.  DHV  OfcSIGN  YEAF 

D.  I).  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %   TRUCK  DESIGN  YEAR  (ADT) 
9.  MO.  LANES  TC  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  19H1    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY    A.     ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASF;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  OEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  FEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  FSTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


388.46 

388. 75 

390.51 

393.30 

395.70 

397.97 

20 

20 

20 

20 

20 

20 

.30 

l.RO 

2.80 

2.40 

2.30 

8.30 

R 

R 

R 

P. 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

50 

3,260 

3.300 

3,300 

3.296 

3.296 

3.328 

90 

75 

93 

93 

90 

90 

4,050 

3,300 

4,700 

4,700 

4.500 

4,750 

530 

430 

620 

620 

590 

620 

55 

55 

55 

55 

55 

55 

13 

13 

13 

13 

13 

13 

22 

22 

22 

22 

22 

22 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

ESTIMATED  COSTS  (1.000  DOLLARSI 


0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 


ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CODE 

SFCTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (RI  OR  URBAN  AREA  I . D.  (NAME  AND  CODE  I 

MILEVGE  INCREMENT:  CODE    (1,2  OP  31 

RLUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEEDIVl 

BASE  YEAF  TRAFFIC  11980  ADTJ 

TRAFFIC  A.  DESIGN  YEAR  ( lc  )  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  X    TRUCK  DESIGN  YEAR  (AOT) 
MO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  KIJTH:  PREVAILING 

MEDIAN  JIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31.  1981    (PR-5111 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUB3ASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRIDE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAHPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WPFK  CN  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITFMS:  MAINT.  OF  TRAF. ,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  *  THRU  15 

CONSTFUCIITN  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  IT 
TOTAL  ESTIMATF  COST,  LINES  1,  2.  3  AND  IS 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


;06,30 

407.30 

411.40 

414.65 

420.75 

423.85 

20 

20 

20 

20 

20 

_f  20 

1.00 

4.10 

3.20 

6.10 

3.10 

3.10 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

60 

60 

60 

60 

70 

70 

4,084 

4.084 

4.084 

4.084 

4,084 

4.555 

90 

89 

89 

89 

89 

85 

5.800 

5.700 

5,700 

5.700 

5.700 

5.800 

760 

750 

750 

750 

750 

760 

55 

55 

55 

55 

55 

55 

13 

13 

13 

13 

13 

13 

22 

22 

22 

22 

22 

22 

ESTIMATED  COSTS  11.000  OOLLARSI 


0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  O  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 


ROUTE  I   090 


STATE:  MONTANA 
ROUTE:  I   0«0 


ITE  1 

FINANCE  CODE 

SECTION  LFNGTH,  MILES  10. Oil 

CLASS:  RURAL  (R  )  OR  URBAN  APE'i  I.D.  (NAME  AMD  CODE  I 
MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 
ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 
DESIGN  SPEEDIVI 
BASE  YEAR  TRAFFIC  (1980  ADT) 
TPAFFIC  A.  DESIGN  YFAR  <lc  )  OR  (20  I 
d.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  i   TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WI1TH:  PREVAILING 

MEDIAN  rflDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1°B1    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  CrMPLET  =  D  SECTIONS 
NOISE  ABATEMENT  "EASUPES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
AIL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MQH I L . ,  ETC. 
SUBTOTAL,  LINE  *  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15.S  OF  I  INF  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


26.97 

WO.  10 

433 

.35 

437.10 

442.29 

443.60 

20 

1  ) 

20 

21 

21 

20 

3.10 

3.30 

3 

.80 

5.20 

1.3J 

.90 

R 

1 

363 
1 

R 
1 

R 
1 

356 
1 

356 
1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

4.555 

"9,150 

9, 

150 

9.150 

9.150 

5,400 

85 

75 

75 

75 

75 

84 

5,800 

9,150 

9, 

150 

9,150 

9.150 

6,850 

760 

°80 

980 

980 

980 

730 

55 

60 

60 

60 

60 

60 

13 

12 

12 

12 

12 

12 

22 

22 

13 

13 

13 

13 

0 

0 

0 

0 

0 

0 

4  • 

4 

4 

4 

4 

4 

30 

30 

30 

30 

30 

30 

300 

300 

300 

300 

300 

300 

50 

50 

50 

50 

50 

50 

1A1F 

1A3F 

1A3F 

1A3F 

1A3F 

1A3F 

ESTIMATED 

COSTS 

(1,000 

DOLLARS  1 

0 

i) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

158 

39 

0 

0 

n 

0 

F  6 

21 

0 

0 

0 

> 

0 

0 

0 

0 

0 

0 

0 

c 

i  J 

0 

0 

0 

ROUTE  I   090 


-C. 


STATE:  MONTANA 
RUUTE:  I   090 


ITEM 

finance  code 

sectiun  length,   miles  (0.01) 

class:   fupal    (»)   or   upb4n  area  1.0.    (name  and  codei 

mile*ge  increment:  code       11,2  or  31 

rcute  significance:  code   (n  nr  l) 

design  speed(v) 

base  year  traffic  (1980  adt ) 

traffic  a.  design  year  (19  i  or  (20  ) 

b.  adt  design  year 

c.  dhv  design  yeaf 

d.  0.  direction  0 i str ibuti on  factor 

e.  t.  i   truck  design  year  dhv 

f.  t.  i  truck  design  year  (adt) 
no.  lanes  to  be  constructed  this  estimate 
ultimate  nc.  thrcugh  traffic  lanes 
typical  cross  section  reference 
right-of-way  width:  prevailing 

median  width:  prevailing 
development  dec.  31,  1981   (pr-511) 

work  classification 

preliminary  engineering 
right-of-way  a.  acquisition 
b.  relocation 
utility  adjustment 

ercsicn  control,  clear,  grub,  grade,  drain,  minor  str. 
subbase;  base;  surfacing;  shoulders 
p..r.  grade  separations 
highway  grade  separations  without  ramps 
interchanges 

0the3  bridges,  tunnels  and  walls 
traffic  contfgl  devices 

weigh  stations,  pedestrian  and  bicycle  facilities 
safety  work  on  completed  sections 
noise  abatement  measures 
r04dside  improvements  a.  landscaping  planting 

b.  pest  areas  and  overlooks 
all  nther  items:  maint.  of  traf..  training,  mobil.,  etc. 
subtotal,  line  *  thru  15 

construction  engineering  and  contingencies,  153!  of  line  16 
total  costs  cf  construction,  lines  16  and  1/ 
total  estimate  cost,  lines  1,  2,  3  and  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


444.47 

447.80 

449.90 

451.04 

453.06 

454.63 

20 

20 

20 

20 

20 

20 

3.30 

2.10 

1.10 

2.00 

1.60 

6.00 

356 

356 

356 

356 

R 

R 

1 

1 

1 

I 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

60 

70 

70 

50 

5,400 

6.430 

5,742 

5,742 

5.742 

2.872 

84 

84 

84 

85 

85 

88 

6,850 

8,200 

7,300 

7,400 

7,400 

3,750 

730 

880 

820 

8  30 

830 

530 

60 

60 

60 

60 

60 

55 

12 

12 

12 

12 

12 

12 

13 

13 

13 

22 

22 

22 

0 

0 

0 

0 

0 

0 

ESTIMATED  COSTS  (1,000  DOLLARS! 


0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 

0  0  0  0  0  0 


ROUTE  I   0°0 


STATE:  MONTANA 
ROUTE:  I   090 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  ClASS:  RURAL  (R)  OR  URBAN  AREA  I.D.  (NAME  AND  COOE ) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (l^SO  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  CR  120  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
c.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  MO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFEFENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1°81    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.P.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATFMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  CF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


,872 

2.727 

2,727 

2.72  7 

2,820 

2,820 

90 

90 

90 

90 

90 

88 

,850 

3,900 

3.900 

3.900 

3.750 

3.650 

540 

5  50 

550 

560 

530 

510 

55 

55 

55 

55 

55 

55 

12 

12 

12 

12 

12 

12 

22 

22 

22 

22 

22 

22 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

0 

30 

30 

30 

30 

30 

400 

400 

400 

430 

430 

300 

76 

76 

76 

176 

176 

76 

1A1F 

1A1F 

1A1F 

1A1F 

1A3F 

1A1F 

ESTIMATED  COSTS 

(1.000 

DOLLARS  1 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


-r 


STATF:  MONTANA 
ROUTE:  I   090 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (Fl  OR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

MILEAGF  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEEO(V) 

BASE  YEAR  TRAFFIC  (1=80  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  1 20  ) 

B.  ADT  0ES1GN  YFAP 

C.  DHV  OESIGiN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  i    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTI-1ATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFEPCNCF 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTFOL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
P.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGI  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  CM  CC'M»LETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  COSTS  OF  C 3NSTPUCT I  ON ,  LINES  16  AND  IT 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE    B 

DESIGN    CLASSIFICATION    AND   COST    ESTIMATE 

BY    ESTIMATE    SECTION 


ESTIMATE    SECTION    MILE    POST 


+89.16 

497.13 

499.54 

500.27 

505.34 

506.70 

20 

20 

20 

20 

20 

20 

8.00 

2.40 

.70 

5.10 

1.40 

1.20 

R 

R 

R 

R 

R 

R 

1 

I 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

3,500 

3,500 

3, 

,450 

3.450 

3.400 

2.350 

88 

88 

75 

93 

75 

91 

5,300 

5,300 

3, 

,450 

5,050 

3.400 

3.850 

750 

750 

480 

710 

480 

540 

55 

55 

55 

55 

55 

55 

ESTIMATED    COSTS    11,000    DOLLARSl 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

J 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   090 


STATF:  MCNTANA 
ROUTE:  I   J90 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  <F)  OR.  URHAM  AREA  1.3.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  nR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  UP  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADT) 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  I  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
LI.  TYPICAL  CROSS  SECTION  REFERENCE 
.2.    RIGHT-OF-WAY  WIDTH:  PREVAILING 

L3.  MEDIAN  WIDTH:  PREVAILING 

L4.  DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.    RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE:  BASE;  SURFACING;  SHOULDERS 

6.  P.P..  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 
LO.  TRAFFIC  CONTROL  DFVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  CN  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  UVEFLQOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINFS  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTtCN 


ESTIMATE  SECTION  MILE  POST 


2,3  50 

330 

55 


73 

513.29 

515.29 

525.30 

527.09 

20 

20 

21 

21 

22 

60 

2.00 

10.00 

1  .80 

11.40 

,200 

450 

55 


3,3  20 

470 

55 


ESTIMATED  COSTS  (1,000  DOLLARS) 

0  0  15  C 

0  0  0  C 

0  0  0  ( 

0  0  0  ( 

0  0  0  c 

0  0  1,994  63( 

0  0  0  c 

0  0  0  c 


400 

128 

4A10 


0 

0 

0 

0 

100 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

179 

57 

581 

0 

0 

:,  173 

695 

15,482 

0 

0 

J  It 

104 

2,322 

0 

0 

2,  *99 

799 

17,804 

0 

0 

?  ,  5  I  4 

7cc 

1 7,804 

STATE:    MCNTANA 
ROUTE:     I       0<50 


ROUTE  I   090 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


ITEM 
FINANCE  CODE 

CLASS^RURAL^R) '  OR"  URBAN  AREA  I.D.  (NAME  AND  CODE  ( 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  JR  LI 

DESIGN  SPEFDIVI 

BASE  YEAR  TRAFFIC  (1930  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
AIL  OTHER  ITEMS:  MAINT.  OF  TRAP.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   153!  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  IB 


538.50 

545.00 

22 

22 

6.50 

5.00 

R 

R 

1 

1 

N 

N 

70 

70 

2,450 

2,113 

2 

0 

2,900 

2,800 

380 

380 

55 

55 

14 

14 

20 

20 

4 

4 

4 

4 

30 

30 

500 

500 

128 

68 

4A10 

4A10 

ES' 

0 

0 

0 

0 

0 

0 

0 

0 

4,332 

3,333 

4,680 

3,600 

0 

0 

296 

99 

1,372 

0 

ESTIMATED  COSTS  11.000  DOLLARSI 


0 

0 

0 

0 

0 

0 

410 

316 

11, 

,195 

7,428 

1 

,679 

1.114 

12 

,874 

8,542 

12. 

,874 

8,542 

311 

0 

0 

0 

24,894 

41,289 

0 

2,817 

4,598 

3,693 

1,421 

0 

0 

0 

0 

0 

3,644 

82,361 

12,352 

94,713 

95,024 


I-IG   90-1  (10)  0  -  E 
I-IG    90-1  (43)  0  -  R 


- 1-  IG-90-1  (63)0  (Clearing ) 

■1-90-1(48)0   Gr  PMB  Sn  Sd  4.2Mi-*|* 

I  90  I  (48)0  (Str)- 

1-90-1(48)0  C 


—  I  90    0(1)0    Safety 
Entire  Rte. 
I  90-1(80)0  Remove  Med. 
**Applies  to  oil  str  in  Mineral 


I  90-1  (64)  4  (Clearing  ) 

I-IG-90- 1  (49)4  (6.7  Gr,  PMB,Str,Fen,Sign,Seed)  • 
-  I-IG-90  I (49)4  Str. 


i- 1-90-1(76)4    Dual  RA 

I  90   I  (3C)  0  C 


I  90-1  (46)  II-  R- 


EMP  190  1(52)1  I  Str 

190  I  (52)11  (Rd.Sn.  Fen.) 

1-90-1(52)11  C- 


-90-1(78)   II  C     (CON.    PAVE.) 


r  90- I  (12)  io-e  — 

t I  90- 1(47)  16- R-- 

. 190-1(50)16    Str. 

EMPI90  1(50)16    »H-90-l-50-l6  <~ 


-190  I  (71)22    R-IC 
■I  90-1(77)   22    C 


190  l(68)22PE 

•—  1   90-  I  (61)  27    C- 


MINERAI 


I  90-  I  (6)  43-  C  (6  7mi.PM0) 
!  90-  I  (15)  43-C  (Signing) 
I  90-1(16)  43-C  (Seeding) 


190- 
U2- 

(Stru 


-  I  90-  I  (  I  )  43  -  E-  R 

-  I  90"  I  (6)  43-  C  (6.7mi.PM0) 

-  I  90  "  I  (15)  43-C  (Signing)  — 

-  I  90 -1(16)  43-C  (Seeding) 
■0143E 

190-1  (5M6-C 


"**- 


LEGEND    FOR     INTERSTATE    ROUTES 

MMM^K      INTERSTATE    LOCATION    STEP  4-5 
■  ■■■■      INTERSTATE    LOCATION    STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGHWAY- RAILROAD   GRADE 
SEPARATION 

OTHER    BRIDGE 
M  ^H      TUNNEL 

Toll 

■— —  —  — —      FRONTAGE    ROAD 

•  TERMINATED   CROSS   ROAD 

^KT^aM      INTERSECTION    AT-GRADE 
URBAN  AREA   BOUNDARY 
POST   MILEAGE 
2      ROUTE   SECTIONS 


TOLL    BRIDGE,    TUNNEL,  HIGHWAY    OR 
COMBINATION 


u 


u 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE   90 

Sheet       I       of       I  I 

Date    December      31,    1975 


I-IG  90-  1  (8)  50  -  F  

I  IG-90-  I  (19)  50-R-IC       — 

I-IG-90-  I  (33)  54  U  l-C 

(Rd.Str,  Rest  Area,  Sign.  5.7  Mi.) 
I-IG-90-  I  (33)54  U2C(  Fence) 

I-90-l(25)59-C(Str) h 

I-90-l(32)59-G(Str)  — 
190  1(55)61  E  C 


I  90  -  1(7)  60  Ul  -  C  (Signing) 
1  90  -  I  (4)  60  Ul  -C  ( 5.0rr;i.  Row) 
I  90  -  I  (4)  60  U2  -  C  (Structures) 
1-90  -  I  (38)60  U2     C(RctSign5Mi) 
)? iLSI  90  1(2)65  ER 


I  90 
-I    90  - 


(2)  59-E-R  

(II)  60  -C(Seediry)- 


■IG  90-1(9)  65-  E   

IG  90-!  (18)  65-  R-  IC 


I-I-G90  l(26)66-C 


I-IG-90-K27)  65  Ul-C  (  Rd  .Sign.  6.6  mi 
-1-IG-90-I  (27)65  U2C   (Fence) 


(Strs.) 


1-90-1(22)71  -C(Slruc^re  > — i 
I-90-l(2l)67-C( Structure)   I-IG-90- 1 (29) 71  (Strs 
I-IG-90-l  (26)66 C (St r 

LSI.-90  -I  (5)49- R 


-I-IG-90- 1  (28) 72  Ul-C 

Rd,  Frtg  Rd,  Rest  Area, Sign. 3.7r 

-  1-90-1  (28)72  1)2  (Fence)  — 

LSI  90  1(1)  74  C 


Rest  Area 
)•  TV90-I(37>)74   PFV 
»I-90l(4rv74  C~ 
\KI90  1(65)74  C-5 


NERAL    CO 


ui-c 

it  Area,  Sign.  37mi) 

U2  (Fence)  > 

1  C 


-190-1(20)75  C   (Signing) 

190-1(23)75-0  (Seeding) 

Vl  90  I  (43  76  E  — 

1-190  I  (69)  76  R  — 

"  1(74)47  PEtSfty) 


<- 1-90-1(70)  76  C  — 

I  90-  1(3)  75-E 
-I  90-  1(14)  75-  R-IC 


I-IG    90-2  (I)  78-  E 


I  90-2(6)  78-  R-iC-j—     I-IG  90-2(15)  8i 
90-l(l7)75-C(2.8miRd^trFitnM  90-2(13)78-0  (22mir*I-IG  90-2(21)80-0(4.3 


Rdwy.-Slr.-  Fence) — -|  mi.  Rd-Sign  3  Fence) 
I  90-C  (19) 78-C(Sign)*Kl 90-2  (i6)8l-C(Str) 
I  90-2(26)78-C(SeedM  I  1-1090-2(18)82 


►  I  90  2(39)78  E -J  :  C(Structure 
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ROUTE  I   094 


STATF:  MONTANA 
ROUTE:  I   094 


ITEM 

FINANCE  CODE 

SECTION  IENGTH,  MILES  (0.011 

CLASS:  RURAL  (h)  OR  URBAN  AREA  I.D.  (NAME  AND  CODEI 

MILEAGE  INCREMENT:  CODE    (1,2  CR  3> 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADTI 


8.  TRAFFIC 


DESIGN  YEAR  [ 1?  I  OR  (20  I 
ADT  OESIGN  YEAR 
DHV  OESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  19B1    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


.34 

6.48 

14.80 

23.49 

32.90 

34.90 

20 

20 

20 

20 

20 

20 

6.50 

8.30 

8.70 

9.40 

2.00 

1.30 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

60 

70 

70 

70 

70 

70 

2,547 

2.547 

2.170 

2.170 

2,170 

2.124 

65 

86 

87 

93 

93 

92 

3,300 

3,350 

2.850 

3.150 

3.150 

3.100 

3°0 

400 

340 

3  70 

370 

370 

55 

55 

55 

55 

55 

55 

18 

18 

18 

18 

18 

18 

18 

18 

IB 

18 

18 

18 

ESTIMATED  COSTS  (1,000  OOLLARSI 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (R)  OR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  C DOE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  11980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  ilFSIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

9.  NC.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTICN  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY    ENGINEERING 

2.  RIGHT-OF-WAY    A.    ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAP.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTPUCTICN  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCT  I  ON ,  LINES  16  AND  17 
lc.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


36.20 

43.30 

46.80 

50.00 

51.31 

52.30 

20 

20 

20 

20 

20 

20 

7.10 

3.50 

3.20 

1.3ti 

1.00 

4.10 

R 

R 

R 

P 

R 

R 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

50 

70 

70 

70 

2,124 

2.124 

2,013 

2, 

013 

2,050 

2.050 

92 

91 

91 

97 

97 

97 

3,  100 

3,050 

3,000 

3, 

,250 

3,300 

3,300 

370 

360 

3  60 

390 

390 

390 

55 

55 

55 

55 

55 

55 

18 

18 

18 

18 

18 

18 

ESTIMATED  COSTS  (1,000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE    I       094 


STATF:    MONTANA 
ROUTE:     I       094 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  ( f I  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  DESIGN  SPEED(V) 

T.  BASE  YFAP  TRAFFIC  (  1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  1 20  I 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  19B1    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STP. 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  FEST  AREAS  AND  OVERLOOKS 

15.  ALL  UTHEP  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  ANO  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  8 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


56.40 

60.19 

61.90 

67.55 

71.20 

77.45 

20 

20 

20 

20 

20 

20 

3.80 

1.70 

5.60 

3.70 

6.20 

7.20 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

50 

70 

70 

70 

70 

70 

2,050 

2,050 

2,146 

2,237 

2.237 

2.237 

75 

98 

98 

98 

98 

91 

2,050 

3,300 

3,450 

3,300 

3,300 

3.000 

240 

390 

410 

390 

390 

360 

55 

55 

55 

55 

55 

55 

18 

18 

14 

14 

14 

14 

18 

18 

18 

18 

18 

18 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

40 

20 

20 

20 

20 

20 

330 

300 

280 

300 

300 

300 

10 

38 

38 

68 

68 

68 

1A3F 

1A1F 

1A1F 

1A3F 

1A3F 

1A3F 

ESTIMATED  COSTS 

(1,000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

STATE:  MCNTANA 
ROUTE:  I   094 


ROUTE  I   094 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (P)  OP  URBAN  AR ! 


A  I.D.  I  NAME  AND  CODE) 


MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

6.  OESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C .  DHV  DESIGN  YFAR 

D.  0.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADTI 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PP-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRAOE,  DRAIN,  MINOR  STR. 

5.  SU8BASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  CN  COMPLETED  SECTIONS 

13.  NOISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SUBTOTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15X  OF  LINE  16 

18.  TOTAL  COSTS  OF  CONSTRUCT  I CN ,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


84.60 

86.50 

92.20 

94.50 

97.22 

101.90 

20 

20 

20 

20 

20 

20 

1.90 

5.70 

2.30 

2.70 

4.70 

4.80 

P 

R 

R 

R 

R 

R 

1 

I 

1 

l 

1 

1 

N 

N 

N 

N 

N 

N 

70 

60 

70 

70 

70 

70 

2,237 

2,787 

2.863 

2,863 

2.863 

2,338 

91 

91 

96 

96 

89 

89 

3.000 

3,800 

4.650 

4,650 

4.200 

3,300 

360 

450 

500 

500 

450 

390 

55 

55 

55 

55 

55 

55 

14 

12 

14 

14 

14 

14 

18 

18 

18 

26 

26 

26 

0 

0 

0 

0 

0 

0 

4 

4 

4 

.  4 

4 

4 

20 

20 

30 

30 

30 

30 

300 

300 

300 

350 

3  50 

350 

68 

76 

46 

76 

76 

76 

1A1F 

1A1F 

1A1F 

1A1F 

1A1F 

1A3F 

ESTIMATED  COSTS 

(1.000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3 

0 

0 

0 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  *1ILES  (0.01) 

CLASS:  RURAL  (F)  CP  URBAN  AREA  CO.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE    YEAR    TRAFFIC    (1980    ADT) 

TRAFFIC    A.    DESIGN   YEAR    (19    I    OR    (20    1 

B.  ADT  DESIGN  YEAR 

C.  DHV  OESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTCR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CRCSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PPEVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31 ,  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
AIL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  FTC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTICN  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLF  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


106.72 

114.23 

114.96 

119.88 

128.52 

134.88 

20 

20 

20 

20 

20 

20 

7.50 

.70 

4.90 

8.70 

6.30 

.80 

P 

R 

R 

P 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

60 

70 

70 

2.585 

2.585 

2,502 

2,666 

2.685 

1,407 

89 

89 

97 

91 

93 

75 

3,700 

3,700 

3.750 

3.500 

3.700 

1,400 

4*0 

440 

450 

420 

440 

170 

55 

55 

55 

55 

55 

55 

14 

14 

14 

14 

14 

14 

26 

26 

26 

26 

26 

26 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

20 

20 

20 

20 

31 

320 

320 

230 

360 

400 

400 

76 

38 

38 

38 

38 

38 

1A3F 

1A1F 

1A1F 

1A3F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1.000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (P)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE  I 

MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  L) 

DESIGN  SPEEDIVI 

BASE  YEAR  TRAFFIC  I  1980  ADT) 


8.  TRAFFIC 


DESIGN  YEAR  (19  )  OR  (20  ) 

ADT  DESIGN  YEAR 
C.  DHV  DESIGN  YEAR 
0.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  t    TRUCK  DESIGN  YEAR  DHV 

F.  T.  *  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TC  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASEJ  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  OEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   151  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


2,050 

240 

55 

12 


,600 

310 

55 

17 


,600 

310 

55 

17 


ESTIMATED  COSTS  (1,000  DOLLARS) 


2.900 

320 

55 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

188 

0 

0 

0 

0 

0 

149 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

7 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

16 

0 

0 

0 

0 

0 

360 

0 

0 

0 

0 

0 

54 

0 

0 

0 

0 

0 

414 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.011 

CLASS".  RURAL  (R)  OR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADT) 


8.  TRAFFIC 


DESIGN  YEAR  119  I  OR  (20  I 
ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %  TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NC.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-51H 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  CF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15*  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


148.10 

153.63 

162.03 

168.01 

172.50 

176.50 

22 

20 

20 

20 

20 

20 

5.50 

8.40 

6.30 

4.50 

4.00 

1.70 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

60 

70 

70 

70 

70 

2,100 

1.744 

1,744 

1.744 

1.943 

1,943 

4 

90 

90 

90 

90 

88 

2,900 

2,450 

2,450 

2,450 

2.800 

2.700 

320 

290 

290 

290 

330 

320 

55 

55 

55 

55 

55 

55 

18 

16 

20 

20 

20 

20 

25 

26 

26 

26 

26 

26 

4 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

20 

30 

30 

30 

30 

30 

350 

400 

400 

400 

300 

300 

70 

76 

76 

76 

76 

76 

4A3 

1A1F 

1A1F 

1A1F 

1A1F 

U1F 

ESTIMATED  COSTS 

(1,000 

DOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

5,158 

0 

0 

0 

0 

0 

4,090 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

151 

0 

0 

0 

0 

0 

832 

0 

0 

0 

0 

0 

1,065 

0 

0 

0 

0 

0 

197 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

443 

0 

0 

0 

0 

0 

11,936 

0 

0 

0 

0 

0 

1,790 

0 

0 

0 

0 

0 

13,726 

0 

0 

0 

0 

0 

13,726 

0 

0 

0 

0 

0 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.01) 

3.  CLASS:  RURAL  (R)  CK  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODF    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

6.  DESIGN  SPEED(V) 

7.  BASE  YEAR  TRAFFIC  (1980  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %  TRUCK  OESIGN  YEAR  DHV 

F.  T.  %  TRUCK  OESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 

10.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

11.  TYPICAL  CROSS  SECTION  REFERENCE 

12.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

13.  MEDIAN  WIDTH:  PREVAILING 

14.  DEVELOPMENT  DEC.  31,  1981    (PR-511) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STP . 

5.  SUBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

8.  INTERCHANGES 

°.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

10.  TRAFFIC  CONTROL  DEVICES 

11.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIONS 

13.  NCISE  ABATEMENT  MEASURES 

14.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 

16.  SU8TUTAL,  LINE  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES.   15?  OF  LINE  16 
IB.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 

19.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


178.20 

183.04 

185.40 

185.60 

189.22 

195.12 

20 

20 

20 

20 

20 

20 

4.80 

2.40 

.20 

3.60 

5.90 

6.50 

R 

R 

R 

R 

R 

R 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

70 

60 

60 

60 

70 

70 

1,943 

1.933 

1,933 

1.933 

1.940 

2.047 

88 

96 

96 

96 

92 

92 

2.700 

2,950 

2,950 

2.950 

2.700 

2.750 

320 

3  50 

350 

350 

320 

330 

55 

55 

55 

55 

55 

55 

20 

20 

20 

20 

20 

20 

26 

26 

26 

26 

26 

26 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

61 

30 

30 

30 

300 

300 

300 

320 

330 

330 

76 

76 

76 

76 

68 

68 

1A3F 

1A1F 

1A1F 

1A1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1.000 

OOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

3 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   09* 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.01) 

CLASS:  RURAL  (R)  OR  URBAN  AREA  1.0.  (NAME  ANO  COOEI 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1930  ADTI 

TRAFFIC  A.  DESIGN  YFAR  (19  )  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATF 
ULTIMATE  NO.  THROUGH  TRAFFIC  LAMES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31.  1981    (PR-5111 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBB4SE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  A8ATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  REST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  '■>    THRU  1 5 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15£  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


01.62 

207.62 

209.14 

210.80 

211.30 

212.73 

20 

20 

20 

20 

20 

20 

6.00 

1.50 

1.70 

.50 

1.40 

.20 

R 

R 

360 

360 

R 

360 

1 

1 

1 

1 

1 

1 

N 

N 

N 

N 

N 

N 

TO 

70 

70 

70 

70 

70 

2,358 

2.358 

2.343 

2.343 

2.343 

2.215 

96 

88 

88 

87 

87 

87 

3,650 

3,300 

3.400 

3.350 

3,350 

2.950 

430 

390 

400 

400 

400 

390 

55 

55 

55 

55 

55 

55 

20 

20 

20 

20 

20 

21 

26 

26 

26 

26 

2b 

26 

0 

0 

0 

0 

0 

0 

ESTIMATED  COSTS  (1,000  DOLLARS) 


0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  MILES  (0.011 

CLASS:  RURAL  (P)  OR  URBAN  AREA  1.0.  (NAME  AND  CODE) 

MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

ROUTE  SIGNIFICANCE:  CODE  (N  OR  LI 

DESIGN  SPEED(V) 

BASE  YEAR  TRAFFIC  (1980  ADT) 

TRAFFIC  A.  DFSIGN  YEAR  (19  I  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %   TRUCK  DESIGN  YEAR  DHV 

F.  T.  Z    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASE;  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  ABATFMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15X  OF  LINE  16 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AND  IT 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


212.96 

2L3.25 

213.97 

215.66 

217.40 

219.84 

20 

20 

20 

20 

20 

20 

.30 

.70 

1.70 

1.80 

2.40 

12.80 

3b0 

R 

R 

R 

R 

R 

1 

1 

I 

1 

I 

1 

N 

N 

N 

N 

N 

N 

70 

70 

70 

70 

70 

70 

2,215 

2,215 

2,215 

2,215 

2,215 

2.006 

87 

87 

87 

Qfl 

99 

99 

2.950 

2,950 

2,950 

3,600 

3,600 

3,350 

390 

390 

390 

480 

480 

450 

55 

55 

55 

55 

55 

55 

21 

21 

21 

21 

21 

21 

26 

26 

26 

26 

26 

26 

0 

0 

0 

0 

0 

0 

4 

4 

4 

4 

4 

4 

30 

30 

30 

20 

20 

20 

270 

2  70 

2  70 

400 

300 

300 

46 

46 

46 

38 

38 

38 

1A1F 

1A3F 

IA1F 

IA1F 

1A1F 

1A1F 

ESTIMATED  COSTS 

(1,000 

OOLLARS) 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

J 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

0 

ROUTE  I   094 


STATE:  MONTANA 
ROUTE:  I   094 


ITEM 

1.  FINANCE  CODE 

2.  SECTION  LENGTH,  MILES  (0.011 

3.  CLASS:  RURAL  IR)  OR  URBAN  AREA  I.D.  (NAME  AND  CODE) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  31 

5.  ROUTE  SIGNIFICANCE:  CODE  IN  OR  LI 

6.  DESIGN  SPEED(V) 
BASE  YEAR  TRAFFIC  (1980  AOT) 


8.  TRAFFIC 


DESIGN  YEAR  (19  I  OR  120  ) 
AOT  DESIGN  YEAR 
..  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31.  1981    IPR-511) 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 
SUBBASEi  BASE;  SURFACING;  SHOULDERS 
R.R.  GRADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WCRK  ON  COMPLETED  SECTIONS 
NOISE  ABATEMENT  MEASURES 
ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  MOBIL.,  ETC. 
SUBTOTAL,  LINE  4  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15?  OF  LINE  16 
TOTAL  COSTS  CF  CCNSTRUCTI CN ,  LINES  16  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  18 


TABLE  B 

DESIGN  CLASSIFICATION  AND  COST  ESTIMATE 

BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILE  POST 


32.60 

237.60 

243.30 

20 

20 

20 

5.00 

5.70 

4.50 

R 

R 

R 

1 

L 

1 

N 

N 

N 

70 

70 

70 

2,120 

1,647 

1,642 

91 

91 

91 

3,050 

2,500 

2,500 

410 

330 

330 

55 

55 

55 

21 

21 

21 

26 

26 

26 

0 

0 

0 

4 

4 

4 

ESTIMATED  COSTS  (1,000  DOLLARS) 

0  0 

0  0 

0  0 


0 

0 

5,346 

4,239 

0 

151 

832 

1.065 

204 

0 

0 

0 

0 

.OL 

459 

12,296 

1,844 

14,140 

14,140 


I  94-CKOPE   C(Safety) 
Entire  Route 


/-TO    ROUNDUP 


1-94-  l-(l  )0  E-R  — 


:  I     94      i    (  II)  0  C(  Rd,S!r,  Fence,  Sign  6.1  Mi', 

I  94  -I  (14)0-0       (0  7mi  )(Rd  Str  Fence  Sign) 

i    94-1  (20)  0-E 


—  -1-94-1(24)0    C  (Seeding) 
—  I  94-1  (19)  1-0  (Sign)-  - 


A 


\ 


149  90    451.04    453.04   454.63  =■■ 

034 


INTERSTATE      ROUTE      90 


■  I  94  I  (32)  PE  Safety  - 
-I  94  I  (40)  0  C  Safety  ■ 
■I-IG    94-1  (216   E-R 


1    94- 1  (  13)  7  C  (Rd,  Str,  Fence  )(6  5  mi! 

I    94-1(10)6     R    


I-IG   94 -I-  Kl7)l3-C(Rd.Str,Fence,Sign)(l0.5Mil- 


-     1-94-  I  (12)  13   R 


YELLOWSTONE        CO. 


LEGEND    FOR     INTERSTATE    ROUTES 


-O 

3P 


Toll 


\<  >    2 


INTERSTATE    LOCATION    STEP  4-5 

INTERSTATE    LOCATION    STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGH  WAY  -  RAI  LROAD    GRADE 
SEPARATION 

OTHER    BRIDGE 

TUNNEL 

TOLL    BRIDGE,    TUNNEL,    HIGHWAY     OR 
COMBINATION 

FRONTAGE   ROAD 
TERMINATED    CROSS  ROAD 
INTERSECTION    AT-GRADE 
URBAN   AREA    BOUNDARY 
POST  MILEAGE 
ROUTE   SECTIONS 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE      94 
Sheet       I      of       5 

Date      Decemoer     31,  1975 


1-94-1(31)  46- E 

r  94  I    18  43 -R 

194    1(31)46  PE  (RJO 
194  1(30)42  C   Gr  Fence 
■194  1(36)43  C   Surf,  a  Sign. 


50.00<t>2    5|3|     5230       56.40 


94-2  (3)55-R 
1.  Fence) 


-I  94  2  (17)60  C- 


■1-94-2  (1)51   E 


I-94-2-(l4)  60-  E- 


194  2  (16)60  R 


1  94-2(6)61 -C  (5.6Mi  Rd.Str  Fence) 


1-94-2(8)67     R    

I  94    2  (II)  67  C(Rd.  Sir.  Sign  Fence)  (  99  i 

I-94-2(l2)67-C  (Seeding) 

I  94    2(14)60  PE, 


TREASURE       CO. 


I-  94    3(31)    89  C 


R.39   E.  J-TO    CCLSTRIP 

ROSEBUD         CO. 


I-tG  ■  94     3    (10)   83     R        

r-TG-94     3    (13)   83    C    (  Rd  ,  Sir, Sign.)  (7  0  mi  )■ 


I   94-3(16)  83-E- 
I  IG  94-3(10)83   R  - 
I  IG  94-3  (24)85-C(7.0Mi.  Gr.,PMB,Sign 
I- I  [G  94  3  (24)  83  C(Str. )- 


1    94-3(5)  91-E 

i94-3(22)90-R LEGEND    FOR     INTERSTATE    ROUTES 

I   94-3(29)90-C 


I  94-3(33)  91      PE  - 
194-3(34)91     Surf- 


INTERSTATE    LOCATION    STEP  4-5 

INTERSTATE    LOCATION    STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION -NO  CONNECTION 

RAILROAD   GRADE   SEPARATION 

COMBINATION    HIGHWAY-  RAILROAD    GRADE 
SEPARATION 

OTHER    BRIDGE 

TUNNEL 

TOLL    BRIDGE,    TUNNEL,  HIGHWAY    OR 
COMBINATION 

FRONTAGE   ROAD 
TERMINATED    CROSS   ROAD 
INTERSECTION    AT-GRADE 
URBAN   AREA    BOUNDARY 
POST   MILEAGE 
2      ROUTE  SECTIONS 


SCALE     IN     MILES 


3UD 


[-TO    COLSTRIP 


CO. 


R.40E. 


MONTANA 

INTERSTATE    ROUTE      94 

Sheet       2      of       5 

Date      rccemner    3!,    1975 


—  I    94  -3(6)101  -E 

>^ 1-94-3(11)105     R-IC 


I  94  3  l>3)  IC5-C(Rd,Str,Sign,F 
I  94  3  (30)  105  C  Duai  RA,  Lan 
I  94  3  (32)  112  C   (Historical  Mark 


TO   RURAL    AREA    J 


R.42  E. 


ROSEBUD      CO. 


(Rd.Str,  Sign,  Fence) 
Dual  RA,  Landscape* 
Historica  I  Marker)  - 


I  94  -3  (  I)  I  13  -  E 
1  94-3(2)  I  14-R  — 


I  94-3(3)ll4-C(4.9r.;  Ha -Sir  -Fpnce-Sea! 

I  94-3(7)ll4-C  (Signs) 


-I    94-3  (8)II4-C  (Seeding)  — 
■]     94-3(20)ll4-PE 
•I    94-3(21)1  14-  R 


1   94  -  4   (4)    I  19  -  E 
I  94-4(7)  119  -R   


I  94-4(9)H9-C(l.3mi.  Rq-Fenct)-j< 


I  94-4(12)119-0  (Signs) 


I  94-4(8)1 20-C  (7.3  rr.i.Rd-Str.-Fence- Seal) 


Rd-Str.-Fencfc-Seal) 


194  4(27)119  St 


I   94  -   4,(1  )    127  -  E  -  R 


I  94-4  (5)  127-  C  (8.5mi.Rd.S!r. 


I  94 -4(6) 136 -C 


T    94-4  (10)  127  -   C   (Signsh 


— I  94-4(3)  134-C  (Stfs 


I  94-4  (II)  M9-C   (Seeding 
r  94-4  (19)    127- R    - 
I  94-4(17)  127  PE 


I  94-  4  (10)  136-  PE 
I  94-4(21)  136-  R  - 


194-4(13)  136-E-R-C  (River  Channel  Repair)*— 194  4  (28)  13 

10  K'NSt"'        '      194  4(18)  136  PE( Arch. Sc 

1944(24)136  0  6r,Surf,Sei 

Gardrail,  Sign,  Stn 


CUCTER        CO 


I  94-4(6)   136 -C    (  ll.6rt.i.  Rd.- Slr.-Sea  I  ) 


C   (Signs) 


I  94-  4  (10)136-  PE- 
I  94-4(21)  136-  R  - 


1-4(13)  136-E-R-C  (River  Channel  Repair)*-I94  4  (28)  136  PE 


/--TO    BAKER 


■^r- 


LEGEND    FOR     INTERSTATE    ROUTES 

MH^^BHT      INTERSTATE    LOCATION    STEP   4-5 
MMMM      INTERSTATE   LOCATION    STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION -NO   CONNECTION 

RAILROAD   GRADE    SEPARATION 

COMBINATION    HIGHWAY- RAILROAD    GRADE 
SEPARATION 

OTHER    BRIDGE 


TOLL    BRIDGE,    TUNNEL,   HIGHWAY    OR 
COMBINATION 

FRONTAGE    ROAD 
TERMINATED   CROSS  ROAD 
INTERSECTION    AT-GRADE 
URBAN   AREA    BOUNDARY 
POST    MILEAGE 
ROUTE   SECTIONS 


Toll 


U  U 


I   <  >   2 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE       94 
Sheet      3      of       5 
Date       December  31,  i975 


148. 10  V 


1-94-5  (  I)  160  -  E 


194-5(6)  160-  R- 

194-5(12)160    C(Gr,Str,Fen,) 

194-5  (l3)l60-C(6.3Mi.3urf,PMB,Sign) 
194   5  (17)165  C  — 


I  94-5(5)166-  R- 


I-IG-94-5  (2)  171   E- 


I    1G  94    5  (4)  173     R    — 

I    IG  94    5(7)174    C  (Rd.  -Sign  -  Fence  6  5Mi 


/_T0    BROCKWAY 


—  I    IG  94  5  (10)  174-C  (Pave, Seed, Sign! 

I   94  5    18   174  PE( Safety) 

-I    IG   94-5(9)l74(Str) 
-1-94   5  (18)    I 


— 1-94-5   (3)  182-E  - 
--I-IG94  -5   (e)     181-  R 

H      I  94    5C5)  183   G  Str. 
p       I  94    5  (15)  183   C 

—  I  IG  94  5(14)181  C 

I     94-5  (20)182  PE  — 

—  I     94-5  (2  1)182  Surf.- 


PRAIRIE         GO. 


J 


LEGEND    FOR     INTERSTATE    ROUTES 

9iHBiH      INTERSTATE    LOCATION    STEP  4-5 
MMHM      INTERSTATE    LOCATION    STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 
COMBINATION    HIGH  WAY  -  RAILROAD   GRADE 
SEPARATION 

OTHER    BRIDGE 

TUNNEL 

TOLL    BRIDGE,    TUNNEL,   HIGHWAY    OR 

COMBINATION 


^^ 


Toll 


# 

FRONTAGE    ROAD 
TERMINATED    CROSS  ROAD 

«$- 

INTERSECTION    AT-GRADE 

_u_  _u_ 

URBAN   AREA    BOUNDARY 

<^J9^> 

POST  MILEAGE 

'O2 

ROUTE   SECTIONS 

SCALE     IN 

MILES 

MONTANA 

INTERSTATE    ROUTE      94 
Sheet      4     of       5 
Dote      December    31,    1 975 


I  -94-6  (3)  I9I-E 


r 


1-94-6  (20)202    R 
194  6(23)202  C  - 


I  94  6(17)  209  C(S 
I  16  9j 

*     1 1 94- 
T0   CIRCLEA 


I  94-6  (30)221  -O 
I  94  6  (5)  221 -E 
I  94-6  (6)  221-  R 
I  94-  6  (8)  221  -C 
1-94-6    (9)   22  I-  C 


°6>     ^ 


DAWSON        CO. 


-I    94-6  (30)221  -& 

I  94    6  (5)  221 -E 

I  94-6  (6)  221- R 

I  94-6  (8)  221  -C 

1-94-6  (9)  22  I-  C 


94    6    (291    226  C 


( 12.8  mi.    Rd,  Str,    Fence  ,  Sign 

(  Seeding 


1-94-6  (II1226-C     (  Rest   Areo  )  — I  94  6(25)226C  (Heat 
—  I  94-6  (15)  216-E     | 
)4-6  (16) 


I  94-6  (16)  21 


•0,6 


V' 


WIBAUX     CO 


--  I  -  94-  7    (  I  )    233-E 
-  1-94-7    (2)    233  -R 


I     94-7(4)233-0    (  15.3  mi .  Rd- Fence -Seal )  - 
I    94-7(5)     233  -  C    (Signing)  — 
I    94  -  7  (6)    233  -  C     (Seeding) 


^4 

1— I    94   7(3)  240-C  (Str) — - 

-194-7(7)233  E      - 
-194-7(8)23  3  R  -  — 

194  7 
7(10) 

(9)233C(Gr,Surf) 

•^ 

<^(* 

W» 

*>«> 

v             t>\          \ 

£*V*Yv 

:^r 

^\T- 

\***=*s*<^   \/ 

T? 

**^%          \ 

^b 


>\#- 


>37< 


543.^0, 


Zi 


>~A 


u 


^3788 


z« 


•   \\ 


& 


A/'IBAUX     CO 


V-TO    BAKER 


1°' 


LEGEND    FOR     INTERSTATE    ROUTES 

MMMBHf      INTERSTATE   LOCATION   STEP  4-5 
■  ■■■      INTERSTATE   LOCATION   STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO   CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGHWAY- RAILROAD    GRADE 
SEPARATION 

OTHER    BRIDGE 


TOLL   BRIDGE,    TUNNEL,  HIGHWAY    OR 
COMBINATION 


_::::_ 


Toll 


FRONTAGE    ROAD 
TERMINATED   CROSS  ROAD 
NTERSECTION    AT-GRADE 
URBAN  AREA   BOUNDARY 
POST   MILEAGE 
2      ROUTE   SECTIONS 


SCALE     IN     MILES 


MONTANA 

INTERSTATE    ROUTE       94 

Sheet      5      of       5 

Date       December    31,  1975 


STATE:     1CNTANA 
ROUTE:     [       115 


ROUTE  I   115 


CLASSIFICATION  AND  COST  ESTI* 
BY  ESTIMATE  SECTION 


ESTIMATE  SFFTION  MILE  POST 


ITEM 

FINANCE  CODE 

SECTION  LENGTH,  1ILFS  I  J. 01) 

CLASS:  RURAL  <  P.  1  OR  URBAN  AREA  I.D.  (NAMF  AND  CODE) 

MILEVGF  INCREMENT:  CODF    (1,2  OR  31 

RCUTE  SIGNIFICANCE:  CODE  (N  OR  L( 

DESIGN  SPECD(V) 

BASE  YEAR  TRAFFIC  (19SG  ADT) 

TRAFFIC  A.  DESIGN  YEAR  (1?  I  OR  (20  ) 

B.  ADT  DESIGN  YEAR 

C.  DliV  DFSIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  %    TRUCK  DESIGN  YFAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 
NO.  LANES  tq  be  CONSTRUCTED  THIS  ESTIMATE 
ULTIMATE  NC.  THROUGH  TRAFFIC  LAn|FS 
TYPICAL  CROSS  SECTION  REFERENCE 
RIGHT-OF-WAY  WIDTH:  PREVAILING 

MEDIAN  WIDTH:  PREVAILING 
DEVELOPMENT  DEC.  31,  1981    (PR-5111 

WORK  CLASSIFICATION 

PRELIMINARY  ENGINEERING 
RIGHT-OF-WAY  A.  ACQUISITION 

B.  RELOCATION 
UTILITY  ADJUSTMENT 

EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR, 
SU33ASE;  BASF;  SURFACING;  SHOULDERS 
R.R.  GPADE  SEPARATIONS 

HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
INTERCHANGES 

OTHER  BRIDGES,  TUNNELS  AND  WALLS 
TRAFFIC  CONTROL  DEVICES 

WEIGH  STATIONS,  PFDESTRIAN  AND  BICYCLE  FACILITIES 
SAFETY  WORK  ON  COMPLETED  SECTIONS 
NOISE  A3ATEMFNT  MEASURES 
ROADS  IDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 
ALL  OTHER  ITE"S:  MAINT.  OF  TRAP.,  TRAINING,  «C3IL.,  El 
SUBTOTAL,  LINE  i  THRU  15 

CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   1 5.T  OF  LI 
TOTAL  COSTS  OF  CONSTRUCTION,  LINES  Ifc  AND  17 
TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  1R 


ESTIMATED  COSTS  11.00"  DOILARS) 


115 

2(31)  10?  R  -                           "* 

I  15 

2  (34)  103  C 

— -   I  15-2  (II)  93  -E  ■ 


I-  15-  2  (32)  II  I    R 
-  I    15  2(35)    MIC 


1-15   2(42)   120  PE 
-I-ING   15-2  (4)  118  -E-R- 


»|    -t— I  I5-2(I0)II8-C  (Signing) — - 
—  I-  IG  -15-  2  (15)118— C(Seeding)- 
I  15  2(25)  1 18  E 
I-ING  15-?  (8)  118-  C 


1  15-2(12)  123-E-R 


NTE 


15-2(12)  I23-C(30mi  Rd-Str)  — 
LII5-2(2il2-4 

t!3mi.BST 


I!5  2C  l)l26(Grass) 
II5-2(7)l27-C(Str 
-I-IG  l5-2(l6)l26-C(25.mRdStr  hence)"*-  I  15-2  (l4)l27-C(l  im.Rd  Fence) 
1  l5-2(l9)i26-C(Signmq) 


TO    WHITEHALL -7  %:T°    A 

115  2(40)127  PE ^J^— -  -4' 

II5  2(20)l27(6rass)-    ^.^ 

T(0  9mi.Rd-S1 


I-IG  15-  20^)  126-  E-R 


JNT ERSTATE  ROUTE  115  H 

I  H 


(0.3mi  Rd  Glr  Fence) 
1-115-2(4)126  C 
Seeding) 


2(3)  126-E-R  — 

1 115-2(3)126  ER 
2(3)l26^T 


Ili5-2(3)l26" 

;0  9nn  Rd-Str 

.III52(5)i2MS 

(Rd) 

TO    BROWNS    GLJLCH 

5(r)'j*  pe  — 


wI-lG  15-2(6)  I3I-E— 
-I-IG  15-2(13)  131  -  R • 

X-IG-15-  2  ( 18)131  -C(R1,-> 
5tr.   Sign  ,  ^cnce  ! 
T  15-2(23)  131   f"  ; 

T   15  2(24)  131  R 
-  I  15  2  (37)  134  C   -       H 


1-15-3(10)1 
I  15-3(16) 


I   15   3(25)  134  C   (Gr    Surf     Str  ) 
I   15   3(38)  134   E 


H-JI5  3(2.155  i- 

4*-  I  I5-2;K,!5'5-R— 


115  3(2.155 

■Ib-SKW- 

;*I5-3(3I)I55STI 


i"    15-3(3)  157-  E 

1-15-3(14)  i  e 


*!-T.  !5  3(2l}l62(GrStr)C-L£GEND     FOR      IMTPBCTATC      nniiTCo 
I  -'5-3(20)155  C(r,r.Surf,PMB,Sn.Fn,Str>f  I  i5  3(27)l62(Surf  Sn  )C  ^UK      INTERSTATE      ROUTES 


"**- 


INTERSTATE   LOCATION   STEP  4-5 

INTERSTATE   LOCATION   STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGHWAY- RAILROAD   GRADE 
SEPARATION 


TOLL    BRIDGE,    TUNNEL,   HIGHWAY    OR 
COMBINATION 


OTHER    BRIDGE 

m^:~.::^am    tunnel 
Toll 

«-  —  —  —  FRONTAGE    ROAD 

•  TERMINATED   CROSS  ROAD 

■K3BH  INTERSECTION    AT-GRADE 

U  U  URBAN   AREA    BOUNDARY 

<^Ts^>  POST   MILEAGE 

I   <T^>  2  ROUTE   SECTIONS 

SCALE    IN    MILES 
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ROUTE  t   315 


-c 


STATE:  MONTANA 
ROUTE:  I   315 


ITEM 

1.  FINANCE  CUDE 

2.  SECTION  LENGTH,  MILES  (O.Ol) 

3.  CLASS:  RURAL  (R  I  PR  URBAN  AREA  I.D.  (NV-1E  WO    COOE ) 

4.  MILEAGE  INCREMENT:  CODE    (1,2  OR  3) 

5.  ROUTE  SIGNIFICANCE:  COOE  (N  OR  L) 

6.  DESIGN  SPEFD(V) 

7.  BASE  YEAR  TJ.MFIC  llc30  ADTI 

8.  TRAFFIC  A.  DESIGN  YEAR  (19  I  OP  (20  ) 

B.  AOT  DESIGN  YEAR 

C.  DHV  DESIGN  YEAR 

D.  D.  DIRECTION  DISTRIBUTION  FACTOR 

E.  T.  *  TRUCK  DESIGN  YEAR  DHV 

F.  T.  %    TRUCK  DESIGN  YEAR  (ADT) 

9.  NO.  LANES  TO  BE  CONSTRUCTED  THIS  ESTIMATE 
.0.  ULTIMATE  NO.  THROUGH  TRAFFIC  LANES 

:i.  TYPICAL  CROSS  SECTICN  REFERENCE 

.2.  RIGHT-OF-WAY  WIDTH:  PREVAILING 

L3.  MEDIAN  WIDTH:  PREVAILING 

L4.  DEVELOPMENT  DEC.  31,  1981    (PR-51L) 

WORK  CLASSIFICATION 

1.  PRELIMINARY  ENGINEERING 

2.  RIGHT-OF-WAY  A.  ACQUISITION 

B.  PELOCATK  N 

3.  UTILITY  ADJUSTMENT 

4.  EROSION  CONTROL,  CLEAR,  GRUB,  GRADE,  DRAIN,  MINOR  STR. 

5.  S'JBBASE;  BASE;  SURFACING;  SHOULDERS 

6.  R.R.  GRADE  SEPARATIONS 

7.  HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 
0.  INTERCHANGES 

9.  OTHER  BRIDGES,  TUNNELS  AND  WALLS 

LJ.  TRAFFIC  CONTROL  DEVICES 

LI.  WEIGH  STATIONS,  PEDESTRIAN  AND  BICYCLE  FACILITIES 

12.  SAFETY  WORK  ON  COMPLETED  SECTIO  IS 

13.  NOISE  ABATEMENT  MEASURES 

L4.  ROADSIDE  IMPROVEMENTS  A.  LANDSCAPING  PLANTING 

B.  PEST  AREAS  AND  OVERLOOKS 

15.  ALL  OTHER  ITEMS:  MAINT.  OF  TRAF.,  TRAINING,  .MOBIL.,  ETC. 

16.  SUBTOTAL,  L I NF  4  THRU  15 

17.  CONSTRUCTION  ENGINEERING  AND  CONTINGENCIES,   15.?  OF  LINE  16 
IB.  TOTAL  COSTS  OF  CONSTRUCTION,  LINES  16  AN.)  17 

1°.  TOTAL  ESTIMATE  COST,  LINES  1,  2,  3  AND  13 


TABLE  B 

CI  ASSIF  ICATinN  AND  COST 
BY  ESTIMATE  SECTION 


ESTIMATE  SECTION  MILF  POST 


ESTIMATED  COSTS  (1,000  DOLLARS) 


0 

3 

0 

J 

0 

0 

0 

,) 

0 

) 

0 

0 

21)  230    R 

1-15- 5-129  238  C  (Culv)  — 
—  I  15  5(23)234  C  (Rd.Slr  Fei 
I-IG-I5(33)237C  Str*|!4  6mi) 
115  5(49)234-C(SlopeProtec 
1-15-5(56)  234(PE)- 
1-15-5(61)234? 
5-5(64)236 


^  LEWIS   a  CLARK     CO 


-     I-IG-15-5    (5)    230-E 


9  238    C   (CulvJ— I 

5)  234   C  (Rd,Str,Fer)ceJ- 

I237C  Strt  (4.6  mi 

1234-C  (Slope  Protect 

J)  234(PE|- 

)234 

4)238 


I5-5(I3)239-R- 


-  I  l5-5(l3)239-C(9.7mi.Rd-Str-Fence) 
-  I  15-5(17)239-  C  ISigning  -  Del ! 


int.: 


-I-IG-  15-5   (6)     269 -E- 
-I-IG-  15-5  (16)   269-R  - 


I  15  5(26)271  C—  4-1 IG  15  5(20)  273  C 
'Rd.Str.Sign, Fence  JUG  15  5(31)  273  C 
■115  5(16)267 — >        (PCC, Sign, Fence  (30r™T 

R-IC  II  l5-5(22)273-C(Slr) 

IIG  15  5 (24) 275 C  *IIGI5  5(28)2746 

Sir  (Sir.  R.R.) 

■M5-5(42)269-PE>      rTl%  igkfflgBPSty' 
2^mi  (Drain)       K  15  5(32)270  C 

|-I  IG  15  5(34)270  C 
•—-I-  15-5  (36)  272-PE(Lighting) — » 

. 1-15-5(37)271  -PE(Gross) » 

I— -I    IE  5 '.36)  2C7(  Lighting) 

—  I    15  5(46)271  E'Seedina) - 

—  I  15  5  (47)  269  C  (Erosion  Cont)—1 
115  5  24  275(RR  Cross. 

115  5(48)272  (St 
I  15-5(56)234  PE 
-I  1.5  5  (61)  234  Q 


I-IG-15-51281274 
(Duel   Str  ) 


272.59 
.271.50 


0.50v 
0.82 


^TO   lEWISTOWN-^ 


LEGEND    FOR     INTERSTATE    ROUTES 


Toll 


U        U 


INTERSTATE    LOCATION    STEP   4-5 

INTERSTATE   LOCATION   STEP    1-2-3 

INTERCHANGE 

HIGHWAY  GRADE  SEPARATION  -  NO  CONNECTION 

RAILROAD  GRADE   SEPARATION 

COMBINATION    HIGHWAY- RAILROAD   GRADE 
SEPARATION 

OTHER    BRIDGE 

TUNNEL 

TOLL    BRIDGE,    TUNNEL,  HIGHWAY    OR 
COMBINATION 

FRONTAGE   ROAD 
TERMINATED    CROSS  ROAD 
INTERSECTION    AT-GRADE 
URBAN  AREA   BOUNDARY 
POST  MILEAGE 
ROUTE   SECTIONS 


SCALE    IN     MILES 
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TABLE  C-l  -  COST  ESTIMATES  BY  ROUTES  AND  STATE  TOTAL 
STATE     Montana 

(Includes  All  Mileage  and  All  Costs  to  Complete  the  System,  All  Finance  Codes) 


1-15 

1-90 

1-94 

1-115 

1-315 

TOTAL 

395.20 

543.70 

247.80 

1.40 

0.80 

1188.9 

WORK  CLASSIFICATION 

1.   PRELIMINARY  ENGINEERING 

747 

311 

0 

10^8 

0 

0 

0 

0 

b.  Relocation 

0 

0 

0 

0 

3.   UTILITY  ADJUSTMENTS 

0 

0 

0 

0 

-■■  :  -:  .:':.  :::':  :  :■'.    '-■  ':    :''  : 

■  :■::  ...  :   .:'|..::\  .   -:  .  .  . 

4.   EROSION  CONTROL, CLEAR, GRUB, GRADE, DRAIN, etc. 

25117'  " 

24894 

5346 

55357 

5.   SUBBASE, BASE, SURFACING  AND  SHOULDERS 

14170 

41289 

4239 

59698 

6.   R.R.  GRADE  SEPARATIONS 

442 

0 

0 

442 

7.   HIGHWAY  GRADE  SEPARATIONS  WITHOUT  RAMPS 

1404 

2817 

151 

43/2 

8.   INTERCHANGES 

3390 

4598 

832 

8820 

9.   OTHER  BRIDGES,  TUNNELS  AND  WALLS 

4177 

3693 

1065 

8935 

10.   TRAFFIC  CONTROL  DEVICES 

2701 

1426 

204 

4331 

11.   WEIGHT  STATIONS. PEDESTRIAN  S,    BICYCLE  FACIL. 

0 

0 

0 

12.   SAFETY  WORK  ON  COMPLETED  SECTIONS 

0 

0 

0 

13.   NOISE  ABATEMENT  MEASURES 

0 

0 

0 

14.   ROADSIDE  IMPROVEMENT  a.  Landscape  Plantine 

0 

0 

0 

b.  Rest  Areas  &  Overlo 

0 

0 

0 

15.   OTHER  ITEMS:  Maine. of  traf. .Train. .Mobil, et. 

2095 

3644 

459 

6198 

V:,'::  +  >:>^:'.:: 

16.   SUBTOTAL,  LINE  4  thru  15 

53496 

82361 

12296 

0 

0 

148)53 

17.   CONSTRUCTION  ENGR.S.CONTINGEN.  15%  of  Line  16 

8024 

1235? 

1844 

0 

0 

22220 

18.   TOTAL  COST  OF  CONST., LINES  16  and  17 

61520 

94713 

14140 

0 

0 

170373 

19.   TOTAL  ESTIMATE  COST, LINES  1,2,3,  and  18 

62267 

95024 

14140 

0 

0 

171431 
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TABLE  C-2   -  COST   ESTIMATES   BY  ROUTES  AND  STATE  TOTAL 
STATE       Men  tana 

Only  Those  Costs  and  Associated   Mileage  Eligible  for  FAI  Funding,   Finance  Code  21,    22,    23  and   25) 


Interstate  Route  Number 

Length,   miles 

WORK   CLASSIFICATION                                                                                                                                                                 ESTIMATED   COST    (1,000    Dollars) 

1.    PRELIMINARY   ENGINEERING 

2.    R.O.W.      af   Acquisition 

b.    Relocation 

J-    IITTTTTY   An.T1ISTMFNTS 

4      EROSION    CONTROL, CLEAR, GRUB, GR. , DRAIN,    etc. 

5.    SUBBASE, BASE, SURFACING  AND   SHOULDERS 

6.    R.R.    GRADE    SEPARATIONS 

7.    HIGHWAY   GRADE    SEPARATIONS 

8„    INTERCHANGES 

SAME     AS    C-l 

9.    OTHER   BRIDGESjTUNNELS   AND  WALLS 

10.    TRAFFIC  CONTROL   DEVICES 

11.    WEIGH    STATIONS, PEDESTRIAN   &    BICYCLE  FAC1L. 

12.    SAFETY   WORK   ON    COMPLETED   SECTIONS 

13.    NOISE  ABATEMENT   MEASURES 

14.    ROADSIDE  IMPROVEMENT  a.    Landscape  Planting 

b.    Rest  Areas  6.   Overlook 

15.    OTHER   ll'EMS:Maint.of  Traf.  .Train.  ,Mobi  1 ,  etc. 



16.    SUBTOTAL,    LINE  4  thru    15 

17.    CONSTRUCTION    ENGR.&    CONTINGEN.  IbZ   of    LINE    16 

18.    TOTAL    COST   OF    CONST., LINES   16    and    17 

19.    TOTAL    ESTIMATE  CO  ST.  LINES    1,2,3    and    18 

TABLE  C-3  -  COST  ESTIMATES  BY  ROUTES  AND  STATE  TOTAL 
STATE   Montana 

(Includes  Only  Those  Costs  and  Associated  Mileage  Not  Eligible  for  FAI  Funding,  Finance  Codes  12  and  24) 


Length,   railes 

WORK  CLASSIFICATION                                                                                                                                                ESTIMATED  COSTS    (1,000   Dollars) 

1  .    PRELIMINARY   ENGINEERING 

3.   UTILITY  ADJUSTMENTS 

4.    EROSION   CONTROL, CLEAR, GRUB, GRADE, DRAIN,    etc. 

5.    SUBBASE.  BASE,  SURFACING  AND   SHOULDERS 

6.    R.R.    GRADE  SEPARATIONS 

R.    INTERCHANGES 

ZERO       COST 

9„    OTHER   BRIDGES,    TUNNELS   AND   WALLS 

10.    TRAFFIC   CONTROL   DEVICES 

11.    WEIGH    STATIONS. PEDESTRIAN    h    BICYCLE  FAC1L. 

12.    SAFETY  WORK   ON    COMPLETED   SECTIONS 

13.    NOISE  ABATEMENT   MEASURES 

14,     ROAnSlnF.    IMPROVEMENT    a , Land srape    Planting 

b.Rest   Areas  &  Overlooks 

15.    OTHER   ITEMS: Ma  int. of   Traf ., Train. , Mobil , etc. 

16.    SUBTOTAL,    LINE   4    thru    15 

17.    CONST. ENGR.&   CONTINGEN.  15%   of    LINE    16 

18.    TOTAL    COST   OF    CONST., LINES    16    and    17 

19.    TOTAL   ESTIMATE  COST, LINES   1.2,3  and    18 

TABLE  D  COST  OF  INTERSTATE  BOND,  AC  I  AND  ADVANCE 
ACQUISITION  PROJECTS 
(Projects  completed  or  in  authorizated  status  as  of  January  1,  1982) 
STATE     Montana 


Project  No. 

Work 
Class 

Rural 

or 
Urban 

Actual  or  Estimated  Project  Costs 

Total 
Cost 
($1,000) 

Estimate 
Section 

Federal  (I)  Funds 
($1,000) 

State  Matching 
($1,000) 

527.09-533.50 

QI  90-9(35) 

R/W 

R 

300 

29 

329 

538.50-545.00 

QI  90-9(47) 

R/W 

R 

209 

23 

232 

147.71-153.53 

QI  90-4(15) 

R/W 

R 

45 

5 

50 

128.43-132.44 

QI  15-2(24) 

R/W 

R 

81 

1 

82 

128.43-132.44 

QI  15-2(24) 

Utility 

R 

24 

3 

27 

148.89-156.16 

QI  15-3(18) 

R/W 

R 

416 

46 

462 

54.50-  57.79 

ACI-15-1(54)51 
U-2 

Const. 

R 

1707 

171 

1878 

57.79-  60.30 

ACI-15-1(27)58 
U-l 

Const. 

R 

4002 

386 

4388 

506.70-507.91 

ACI-90-9(58)510 

Structure 
Revision 

R 

202 

20 

222 

I-EST-3(001) 

18 

20 

20 

xxxxx 

xxxxx 

xxxxx 

xxxxx 

7004            686 

7690 

The  above  projects  are  not  included  in  Table  B  or  Table  C. 


